CONSENT FOR UTILITY COMPANY TO CROSS A 
PUBLIC ROAD OR SECTION ROAD 


Dftl Cfrlfl Aff.EpS ILC Of 1 3W fflAin SteSsr^usM V 

(Company) (Address) 

i « 

hereinafter referred to as "utility company" , having requested permission from Pleasant 
Valley Township, a political subdivision of the State of North Dakota, to cross an existing road 
or section line with a buried transmission facility designed to carry or conduct oil, gas, water, 
electricity, telephone, or any other substance or service whatsoever, and Pleasant Valley 
Township having considered the request does grant consent to cross the following 
described existing road or section line, upon the terms and conditions herein stated: 


(Please Include 911 Route #) North of 60th Street 

RoutejQlAug Section (s) ,-^>l f , Township / S' to N, Range rC .' S w 

(Attach maps and construction plans) 

At a minimum, acceptable plans will Include method of cro ssing existing roads or section 

lines and size and material used for the buried facility. 

Consent to cross such existing road or section line is granted on these terms and conditions: 

1 . Pay a fee $ 500.00 per crossing to Pleasant Valley Township. 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, personal injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Pleasant Valley Township. Furthermore, utility company agrees to indemnify 
and hold harmless Pleasant Valley Township for any and all claims of damage, either 
persona! injury or property or any type of claim for damages of any nature 
whatsoever, whether valid or invalid, that is made against Pleasant Valley Township 
on account of the activities conducted by the utility company in crossing any existing 
road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Pleasant Valley Township deem it necessary or 
advisable, in its sole discretion, to repair or reconstruct existing roads or to build new 
roads on section lines or off section lines as allowed by North Dakota law. Should the 
utility company fail to take necessary steps to relocate or reconstruct its buried 
transmission facility, the Township may take steps to have the same accomplished, 
and the utility company agrees to reimburse the Township for all expenses incurred 
by Pleasant Valley Township in moving, relocating or reconstructing the buried 
transmission facility so the existing roads may be repaired or reconstructed, or new 
roads may be built on the section line or off the section line as allowed by North 
Dakota law. 

Pleasant Valley Township Utility Permit Page 1of3 

N D-tdl-091-TO 

loa Aue 


5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 


(a) Township paved roads or Township roads treated with road stabilization 
materials may only be bored. 

(b) All crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations 

(c) Pipe shall be cased or heavy wall pipe used. 

(d) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(e) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(f) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(g) If vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. " 

(h) The Company's plan to bury a transmission facility filed with the 
Township Clerk must show at a minimum, in plain view and cross sectional 
view, the location of the crossing from a section or quarter line; section 
township and range the crossing is located in; the location of vent pipes, if 
any, in proximity to the crossing; and the angle of crossing. 

(i) The Company's plan must be submitted to the Township Clerk for review 
prior to consideration by the Pleasant Valley Township Board. Plans must be 
available for consideration by the Board at least two (2) weeks prior to 
the commencement of the project. 

6. When permission is specifically granted by the Pleasant Valley Township for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
* (3) years any damages to the road resulting from their activity. Any crossinq 
which cannot be accomplished with this method must be bored. 


7 Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
ONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the Township in removing the same. The Township specifically reserves the 
right to remove the buried transmission facility from right-of-way for non-compliance 

and reimbursement will be made to the Township by utility company for doing the 
sam©. 


I, the undersigned, being , an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 
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Dated this _ X day of -htb lc 2 0 I ifi 



AtrthPnzed 


Telephone 


pany - signature President, Land u , : ; -light of Way 

C V- 

one NurrrBer / 


Township Clerk: Please return a copy of the signed permit to: 
Company or Agent Name (J 


Domus 

Mailing Address 

fiJD 

City, State & Zip Code 


Permission granted by Pleasant Valley Township, a political subdivision of the State 
of North Dakota for installation of the buried transmission facility proposed above under 
existing roads and section lines as stated above pursuant to the conditions and 
[imitations stated this [_t_ day of foUmnuj 20 Jb 


Signature of Township Board 



2'//- Z-olb 

ChaiWian 

Date 

(yt&Uj 

£ -// -3°l<o 

Supervisor 

Date 

_ _ 

^ - // 


ervisor Date 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 31 & 36, TOWNSHIP 156 NORTH, RANGES 94 & 95 WEST 



60TH ST. NW 

( ND-Wt-001 .900 ) 

PLAN 

SCALE: 1”=30’ 

* 


NATURAL- 
GROUND 


. 


MIN. 


1 2370’- 
I 2360’- 
| 2350’- 

PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1.800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


5’ MIN. 



5’ MIN. 


5’ MIN. 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 




r 2370’ 


2360' 


W T 4 - 


PROPOSED 
12" P/PEUNE 


86' MIN. 

PROFILE 

SCALE: 1"=30’ HORIZ. 
1"=20’ VERT. 


4' MIN, 


1 


2350’ 


^ X=21 68941. 25 
^ Y=1 7554880.07 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 102ND AVENUE NW 
AT STA. 0+33, ELEV. 2359.24' 


07/07/15 PRV TsSUE^oSHisE^ERMir 


05/07/15 


03/02/15 


12/12/14 


?EV. 1 DATE 


PRV 


JMH 


CHA 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


PROJECT NO. 


10395700 


EDF 


RC 


RC 


CHK. 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WLUAMS COUNTY 


PROPOSED 12" DAPL PIPELINE CROSSING 

102ND AVENUE NW 

north oakotaI 


DRAWN BY: PRV 

DATE:12/tt/14 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-001.900 


REV. 

D 



. CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 

Qtm. of T)rF/rf« dct&s?, L Lr 

having requested permission from Myrtle Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections Township 

IQ9.fri9E ty\jj S-SifSL T-\stpfrJ 


Attach maps and construction plans 


1 .Utility Company agrees to pay Myrtle Tow nshi p $500 Der 
crossing. 1 

f' om P ariy must P ay for aIi damage to the existing road caused by its activities. 
u n u * e UtlU y com P any c ^sses an existing mad or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

unea facility, shall _____ Myrtle Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 
^.Utility Company agrees to bore all crossings in said township. 

5 Any clay or mud carried on to gravel surfaces, shade be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 



20 l(p . 

President, Land and Right of Way 


I^D-teU -OC^.^OO 

lea Aite- vuj 



Qccfe,^ Llt 


Company name 

■ , 

l)OV UlPJC^^ (ZOPlAUU? . 

Mailing address 

/V b> 5&5D3 
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^ — ■■■ ■■*■ — 

M_j /r T 
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Chairman 
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IbO, Mq /uuj 


^AlQ3957\D|SC|PLJNE\CAD\DRAWNGS\93-PERmT\NQRTH DAKOTA\WILUAMS CQUNTY\103957-PB il~001.9QQ.dwg PLOT DATE: 7/9/2015 BY: HARBOLT, JASON 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 31 Ac 36, TOWNSHIP 156 NORTH, RANGES 94 & 95 WEST 


uj'I5£ 



t N0-HT-054.000 ) 
BENJAMYN L. MILLER 
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PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


r 2370 1 



W 

-R A 

— —l - : t * f 

IIN. 5’ MIN. ^N 

....... . .. 


—4' MIN, | -f 

1 1 i.‘ 1 


W.T. 


PIPE 12.75" O.D. x 0.500 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS AR0 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


OEffiBKBEaaiks)l^aMt«bl* 


PROPOSED- 
12" PIPELINE 


86’ MIN. 

PROFILE 

SCALE: r=30’ H0RIZ. 
T=20’ VERT. 
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17554880.07 


PRV 


B 1 03/02/151 JMH 
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PERMIT 

ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 

ISSUED’ FOR REVIEW 


REV. | DATE j BY ) 


DESCRIPTION 


project no. 10395700 


EOF 


RC 


RC 


CHK. 


wy WOOD GROUP MUSTANG. INC. 

VV NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 80)1 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 102ND AVENUE NW 
AT STA. 0+33, ELEV. 2359.24’ 


DAKOTA ACCESS, LLC 


WUXI AMS COUNTY 


PROPOSED 12* D API PIPELINE CROSSING 

102ND AVENUE NW 

NORTH DAKOTA | 


DRAWN BY: PRV 

DATE: 12/1 1/1 4 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 


ND-Vm-001.900 


REV. 
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CONSENT FOR UTILITY COMPANY TO CROSS A 
PUBLIC ROAD OR SECTION ROAD 


DxVdra .[W-bs.U-C- of \^MMm3rpeeT4\n£fo\J I* T? COZ- 

(Company) (Address) ' 

hereinafter referred to as "utility company", having requested permission from Pleasant 
Valley Township, a political subdivision of the State of North Dakota, to cross an existing road 
or section line with a buried transmission facility designed to carry or conduct oil, gas, water, 
electricity, telephone, or any other substance or service whatsoever, and Pleasant Valley 
Township having considered the request does grant consent to cross the following 
described existing road or section line, upon the terms and conditions herein stated: 


(Please Include 911 Route #) North of 60th Street 

Route J 00 A-Ogj n Section(s) 3Shk Township _i SkN , Range Q ^ w 

(Attach maps and construction plans) 

At a minimum, acceptable plans will Include method of crossing existing roads or section 

lines and size and material used for the buried facility. 

Consent to cross such existing road or section line is granted on these terms and conditions: 

1. Pay a fee $ 500*00 per crossing to Pleasant Valley Township, 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, persona! injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Pleasant Valley Township. Furthermore, utility company agrees to indemnify 
and hold harmless Pleasant Valley Township for any and all claims of damage, either 
personal injury or property or any type of claim for damages of any nature 
whatsoever, whether valid or invalid, that is made against Pleasant Valley Township 
on account of the activities conducted by the utility company in crossing any existing 
road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for al! costs of moving, relocating, or reconstructing the 
buried transmission facility should Pleasant Valley Township deem it necessary or 
advisable, in its sole discretion, to repair or reconstruct existing roads or to build new 
roads on section lines or off section lines as allowed by North Dakota law. Should the 
utility company fail to take necessary steps to relocate or reconstruct its buried 
transmission facility, the Township may take steps to have the same accomplished, 
and the utility company agrees to reimburse the Township for all expenses incurred 
by Pleasant Valley Township in moving, relocating or reconstructing the buried 
transmission facility so the existing roads may be repaired or reconstructed, or new 

roads may be built on the section line or off the section line as allowed by North 
Dakota law. 

Pleasant Valley Township Utility Permit Page 1of 3 

K> b-Wl-OO'ZdOO 

100 Otot . VuJ 


5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 


(a) Township paved roads or Township roads treated with road stabilization 
materials may only be bored. 

(b) All crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations, 

(c) Pipe shall be cased or heavy wall pipe used. 

(d) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(e) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(f) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(g) if vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. " 

(h) The Company's plan to bury a transmission facility filed with the 
Township Clerk must show at a minimum, in plain view and cross sectional 
view, the location of the crossing from a section or quarter line; section, 
township and range the crossing is located in; the location of vent pipes, if 
any, in proximity to the crossing; and the angle of crossing. 

(i) The Company's plan must be submitted to the Township Clerk for review 
prior to consideration by the Pleasant Valley Township Board. Plans must be 
available for consideration by the Board at least two (2) weeks prior to 
the commencement of the project. 

6. When permission is specifically granted by the Pleasant Valley Township for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the Township in removing the same. The Township specifically reserves the 
right to remove the buried transmission facility from right-of-way for non-compliance 
and reimbursement will be made to the Township by utility company for doing the 
same. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 
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Dated this _dL- day of h^2- \0 
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ignatu 


ure 
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Dhone Number / 


— icoiuent, 'md Right of Way 

iijunt, 1 *t ,! , \ jhi of Way 


Telephone 


Township Clerk: Please return a copy of the signed permit to: 
Company or Agent Name 

u CD lV£ isc, Dum U-gl 

Mailing Address 

^t^maAck, iVD GBSV2. 

City, State & Zip Code 


Permission granted by Pleasant Valley Township, a political subdivision of the State 
of North Dakota for installation of the buried transmission facility proposed above under 
existing roads and section lines as stated above pursuant to the conditions and 
limitations stated this [_/_ day of Pi 20 ]&> 


Signati^re of Township Board 


-sy' 

Chairqian 


Z'll'T-olL 


Date 


Ud(Cf 


Supervisor 

Date 



A 


^ &Ljh 


rvisor 


Date 
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Pleasant Valley Township Utility Permit 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 35 k 36, TOWNSHIP 156 NORTH, RANGE 95 WEST 


( ND-W-003.000 ) 
THOMAS D. HAUSTVEU AND 
DONNA K. HAUSTVEU 


( ND-WI -003.900 J > 


€ PROPOSED 
12* PIPELINE 



BM 

SCALE: 1*=30 


( ND-WI-002.00Q ) 
STATE OF NORTH DAKOTA 


natural- 


2400’ -i 


2390’ 



f \ 






4* MIN. - 

I “ 




Ll i 


j 86* MIN. 


r-2400’ 


-2390’ 


PIPE SPEGFI CATIONS 
PIPE 12.75" O.D. x 0.500" W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED- 
12* PIPELINE 


PROFILE 

SCALE: 1"=30’ HORIZ. 
T=20‘ VERT. 


© 


2380’ 

X=21 63666.57 
Y=1 7554533.76 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 100TH AVENUE NW 
AT STA. 0+33, ELEV. 2399.55’ 


07/07/15 


03/02/15 

12/22/14 
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ISSUED FOR USE/FERMIT 


ISSUED FOR USE/PERMIT 

ISSUED FOR REVIEW 


EDF 


RC 


DAKOTA ACCESS, LLC 


REV. DATE 


BY 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


WILLIAMS COUNTY 


PROPOSED 12’ DAPL PIPEUNE CROSSING 

100TH AVENUE NW 




WOOD GROUP MUSTANG. INC 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DRAWN BY: OP 

DATE: 11/08/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 
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CONSENT FOR UTILITY COMPANY TO CROSS A 
PUBLIC ROAD OR SECTION ROAD 

Of R no IMioSfoyX 4Wfc n) T * 17 OD 2 - 

(Company) (Address) 

hereinafter referred to as "utility company", having requested permission from Pleasant 
Valley Township, a political subdivision of the State of North Dakota, to cross an existing road 
or section line with a buried transmission facility designed to carry or conduct oil, gas, water, 
electricity, telephone, or any other substance or service whatsoever, and Pleasant Valley 
Township having considered the request does grant consent to cross the following 
described existing road or section line, upon the terms and conditions herein stated: 


(Please Include 911 Route #) North of 60th Street 

Route iOl Mi in Section(s) . Township IS'lp ft Range Q 5~~ W 

(Attach maps and construction plans) 

At a minimum, acceptable plans wUI include method of crossing existing roads or section 

Sines and size and material used for the buried facility. 

Consent to cross such existing road or section !ine is granted on these terms and conditions’ 

1 . Pay a fee $ 500.00 per crossing to Pleasant Valley Township. 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and ail claims of damage, personal injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Pleasant Valley Township. Furthermore, utility company agrees to indemnify 
and hold harmless Pleasant Valley Township for any and all claims of damage, either 
personal injury or property or any type of claim for damages of any nature 
whatsoever, whether valid or invalid, that is made against Pleasant Valley Township 
on account of the activities conducted by the utility company in crossing any existing 
road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Pleasant Valley Township deem it necessary or 
advisable, in its soie discretion, to repair or reconstruct existing roads or to build new 
roads on section lines or off section lines as allowed by North Dakota law. Should the 
utility company fail to take necessary steps to relocate or reconstruct its buried 
transmission facility, the Township may take steps to have the same accomplished, 
and the utility company agrees to reimburse the Township for all expenses incurred 
by Pleasant Valley Township in moving, relocating or reconstructing the buried 
transmission facility so the existing roads may be repaired or reconstructed, or new 

roads may be built on the section line or off the section line as allowed by North 
Dakota law. 
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5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 

(a) Township paved roads or Township roads treated with road stabilization 
materials may only be bored. 

(b) Ali crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations. 

(c) Pipe shall be cased or heavy wall pipe used. 

(d) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(e) Vent pipes must be outside existing right-of-way iines or 75-80 feet from road 
center, whichever is greater. 

(f) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(g) If vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. 

(h) The Company's plan to bury a transmission facility filed with the 
Township Clerk must show at a minimum, in plain view and cross sectional 
view, the location of the crossing from a section or quarter line; section, 
township and range the crossing is located in; the location of vent pipes, if 
any, in proximity to the crossing; and the angle of crossing. 

(i) The Company's plan must be submitted to the Township Clerk for review 
prior to consideration by the Pleasant Valley Township Board. Plans must be 
available for consideration by the Board at least two (2) weeks prior to 
the commencement of the project. 

6. When permission is specifically granted by the Pleasant Valley Township for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the Township in removing the same. The Township specifically reserves the 
right to remove the buried transmission facility from right-of-way for non-compliance 
and reimbursement will be made to the Township by utility company for doing the 
same. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 

Pleasant Valley Township Utility Permit p aae 2 Q f 3 
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Dated this X_ 


..day of Rg ]p £-k 2 0 j (p 



AutfrortzecT/^c 

ne Number 


Telephone 


-signature Vk 

c rs'j- 2JTC0 


.an 1 


• :i J 


htofWay 


Township Clerk: Please return a copy of the signed permit to: 

Oka 

Company or Agent Name (j 

' \U) iOQ. |CA AiWUg- 

Mailing Address 

RlfemaAck nJD 

City, State & Zip Code 


Permission granted by Pleasant Valley Township, a political subdivision of the State 
of North Dakota for installation of the buried transmission facility proposed above under 
existing roads and section lines as stated above pursuant to the conditions and 
[imitations stated this |_ v day of 20 Jb 




Date 
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WILLIAMS COUNTY. NORTH DAKOTA 
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C ND-W-005.000 ) fj 
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PLAN 
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NATURAL-^ 

GROUND 

'mS? . 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


t— 4’ MIN. I- -- - 



PIPE SPECIFICATIONS 
PIPE 12.75" O.D. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 

12" PIPELINE 


PROFILE 

SCALE: r=20’ HORIZ. 


1=20’ VERT. 


r 241 O’ 


-2400' 


l 2390’ 


/TN X=2 15841 5.02 
^ Y=1 7553977.32 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13. 

NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ¥. 101 ST AVENUE NW (UNIMPROVED) 
AT STA. 0+33, ELEV. 2397.74* 


07/07/15 


REV. 


06/07/15 


03/30/15, 


DATE 


JWH 


PRV 


OP 


BY 


ISSUED FOR USE/PERMiT 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


EDF 


RC 


CHK, 


PROJECT NO. 


10395700 


mm 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12 DAPL PIPEUNE CROSSING 


101 ST AVENUE NW 

WILLIAMS COUNTY 


DRAWN BY: RG 

DATE: 03/17/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


(UNIMPROVED)" 

mm 


DAKOTA 


DWG. NO. 

ND-WI-005.900 


REV. 

c 




✓ 


Williams 

COUNTY 


PERMIT NO. //' A 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to hAld OX 
whose address is j A QO i v t SfpieT 44nt kA 7)A , Tx 77 CfA 

(Applicant) 

to H/",- a CCupg- cpii pi piTirte 

Lp lace or bot e) ' 



through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. located 

between the followmg Township and Range sections: 

c :> - ' T~- l K - ^5 mJ 

ft a/ ? t/ftt £ f 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


i\JDVT-6o8 ! %: 

r £ v 2 3 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please notify Count y Highway as to when work will start 
and fini sh, ( 701)5 77= 4521. The contractor MUST have a c og y 
of t he permit and the cross section ora site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF S 1.000.00 THE l sf 
TIME T HE Y ARE WITHOUT A PERMIT. THE 2 nd TIME. 
THE FEE WILL BE S5.000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY. THE 
OWNE R OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILL I AMS COUNTY EASEMENT 
AREA. 



THERE IS TO BE NO DISTU 


THE COUNTY RIGHT-OF-WAY. 


Applicant 
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C ND— WI-008.900 ) 

PLAN 

SCALE: r=60' 



PIPE 12.75'’ O.D. x 0.500” W.T. 

API 5LX-52 ERW 

COATING; 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN, TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=60’ HORIZ. 
r=20' VERT. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 

BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t COUNTY ROAD 23 (102N0 AVENUE NW) 
AT STA, 1+40, ELEV. 2331.37' 


06/21/15 


03/02/15 


12/22/14 


REV. DATE BY 


PRV 


JMH 


CHA 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMTT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD BROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12* DAPL PIPE HE CROSSING 

HJNTY ROAD 23 (102ND AVENUE NW) 


WILLIAMS COUNTY 


DRAWN BY: OP 

DATE: 12/15/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE; AS SHOWN 

APR.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-008.900 


REV. 

c 


Williams 

COUNTY 


April 1, 2013 


To Whom It May Concern 


Due to the construction that is planned on being done in Williams County, 
Al l. WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 100' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time 


Signed by: 

Company Name 

J)A^gr^ 

Owner or Representative: 





Phone Number 


2 -/ ZSiJ)(f 

Date 


Permit ft 


Invoice ft 


BBff 


Co. Rd ft 

Township 


I 

Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 11 th St W | Wllllston, ND 58802-1 305 | Phone 701 .577.4521 | Fax 701.577.42*2 

wllliannsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERM!! FEE $100.00 

STOP SIGN FEE $150.00 (Williams County wiS! do the installing and maintenance on stop signs at the 
owner’s expense - (FEE WILL 8£ D E TERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH THj&FEE; QG NOT ATTACH AMY MONEY OR CHECKS! 

jM I ° . <g> o 


TOTAL PERMST FEE DUE: 


(AMOUNT WILL 3E FILLED IN BY WILLIAMS COUNTY) 


Owner ft UlL. 

Address \ Soo main gjlg-eer 44 n(^ trv\ If 


Permit # 




Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 


Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rh on da w@co . wil \ iam s.na. j & 

! ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
55,000.00 FEE 
NO EXCEPTIONS 


Section-Townshio-Ranae 

s-ys ■ 


Rig Name 


□ New □ Improved QTTemporary □ Other 


Approach Use: □ Residential □ Commercial □ Field Access CELt) ther P ) \ \ y \_(i 


Additional information 


Accessing: County Road 


(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: □ No S^Yes Sized a inch min) 1 ^ CMP 


CULVERTS MUST BE STEEL OR CONCRETE : NO PLASTIC ALLOWED** 

Remarks: 


I £ “ r i *AlL^c± r 


i 


\ 


Location Map 




Williams County Authorized Signature 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
t0 mUSt the contractor during construction 


Phone Number 
Williams County Highway 


Agency 


VO-UJh 06^00 

W<lsT Si l 

CJR- &ZZ 




WILLIAMS COUNTY APPROACH PERMIT 
APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILUAMS COUNTY SUPERVISOR) 

WE WILL CONTACT /DU WITHjJHE FEE; DO NOT ATTACH ANY MONEY OR CHECKS 1 

TOTAL PERMIT FEE DUE; df ( OO.Qp 

iYWilfiAMS COUNTY) Permit # // ■ 7 ■ 0 Isb 


(/AMOUNT WILL BE FILLED IN BY 


COUNTY) 


Owner PftYnTA nrr.r?-s oc. 

Address Sfe&Ty TtflUSlftO/ JX H 00l^ 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 

Township Name p\ CClLLI/iT \\ f ( J 
Location in Section S- 5tc //U [ 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

' fhondavi'@co.williams.n d.us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT ■ 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section 


ion-Township-Range (s -ShXi 


Rig Location: 
Approach Type: 
Approach Use: (3 

Additional Information 


Rig Name 


□ New □ Improved [EfTemporary Q Other 




23> 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 


Approach Width (20’ min - 30’ max) (25 ft rad max) 
Culvert Required: □ No 0"Yes Size(i 


3 inch min)^ 


)%" 


CMP 


^CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** / 


■ P\pg. u 

tve 




X 



Remarks: 


I 9 ; ' j ^ u ly t i u (t± 


Location Map 



Qyvn erf Ap ptica n P i p ite ai I 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 

TLI .. - . .. ..... 


to ihe^vner/appite 


the contractor during construction. 


vi II rams County * Authorized Signature 


Phone Number 


Williams County Highway 

Agency 


'/Z9 


Date 


Date 


|VD-1 

ETisT SiQ^ 

r n> -Ft: '-p 


CONSENT FOR UTILITY COMPANY TO CROSS A 
PUBLIC ROAD OR SECTION ROAD 


DlkoV LLC- of k 7 70D2- 

(Company) (Address) ' 


hereinafter referred to as "utility company", having requested permission from Pleasant 
Valley Township, a political subdivision of the State of North Dakota, to cross an existing road 
or section line with a buried transmission facility designed to carry or conduct oil, gas, water, 
electricity, telephone, or any other substance or service whatsoever, and Pleasant Valley 
Township having considered the request does grant consent to cross the following 
described existing road or section line, upon the terms and conditions herein stated: 


(Please Include 911 Route #) North of 60th Street 

Route JftSAlJg H!(j? in Section(s) 33-/~33 Township l5~6? N. Range ^5'" W 

(Attach maps and construction plans i 

At a minimum, a cceptable plans will Inc I tide meth od of crossing existing roads or section 

lines and size and material used for the buried facility. 

Consent to cross such existing road or section iineis granted on these terms and conditions: 

1 . Pay a fee $ 500*00 per crossing to Pleasant Valley Township, 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, personal injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Pleasant Valley Township. Furthermore, utility company agrees to indemnify 
and hold harmless Pleasant Valley Township for any and all claims of damage, either 
personal injury or property or any type of claim for damages of any nature 
whatsoever, whether valid or invalid, that is made against Pleasant Valley Township 
on account of the activities conducted by the utility company in crossing any existing 
road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Pleasant Valley Township deem it necessary or 
advisable, in its sole discretion, to repair or reconstruct existing roads or to buiid new 
roads on section lines or off section lines as allowed by North Dakota law. Should the 
utility company fail to take necessary steps to relocate or reconstruct its buried 
transmission facility, the Township may take steps to have the same accomplished, 
and the utility company agrees to reimburse the Township for all expenses incurred 
by Pleasant Valley Township in moving, relocating or reconstructing the buried 
transmission facility so the existing roads may be repaired or reconstructed, or new 

roads may be built on the section line or off the section line as allowed by North 
Dakota law. 
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5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 

(a) Township paved roads or Township roads treated with road stabilization 
materials may only be bored. 

(b) Ail crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations. 

(c) Pipe shall be cased or heavy wall pipe used. 

(d) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(e) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(f) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(g) If vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. 

(h) The Company's plan to bury a transmission facility filed with the 
Township Clerk must show at a minimum, in plain view and cross sectional 
view, the location of the crossing from a section or quarter line; section, 
township and range the crossing is located in; the location of vent pipes, if 
any, in proximity to the crossing; and the angle of crossing. 

(i) The Company's plan must be submitted to the Township Clerk for review 
prior to consideration by the Pleasant Valley Township Board. Plans must be 
available for consideration by the Board at least two (2) weeks prior to 
the commencement of the project. 

6. When permission is specifically granted by the Pleasant Valley Township for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the Township in removing the same. The Township specifically reserves the 
right to remove the buried transmission facility from right-of-way for non-compliance 
and reimbursement will be made to the Township by utility company for doinq the 
same. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 
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Dated this*. _ JL day of Qu^Q. fi-t-i 20 J j£? 




naturl 


of UtilifyXomp^ 

0 £2£9jz ^Tktji 


Township Clerk: Please return a copy of the signed permit to: 

OJlQx&z. Ounr^iv^G^\a.\rn 

Company or Agent Name Q~ 

UJ£a$&l Aoma€_ 


Mailing Address 

^■1'^maAck fOD SBsfla, 

City, State &Zip Code 


Permission granted by Pleasant Valley Township, a political subdivision of the State 
of North Dakota for installation of the buried transmission facility proposed above under 
existing roads and section lines as stated above pursuant to the conditions and 
limitations stated this -P- day of 20jfJg. 


Signature of Township Board 


2 'J±Zo(J, 



Supervisor 


Date 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 32 & 33, TOWNSHIP 156 NORTH, RANGE 95 WEST 

ii 


(ND-M-T— 002.000) 

RYAN M. DAVIDSON 


S 80"25'59” W 


FLC W 



I OL 



£ PROPOSED 
12* PIPELINE 


( ND-W1-0H~52T~) 

J.D. MOORE 


60 TH STREET NW 


( ND-W-Olt. 523.900 ) 

£L4t! 

SCALE: r=20' 

* 



a 

QL 

O 

oJ 

PO 

n 

+ 

o 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

2430’ 


T 


v m, n — - 1 — [ 

- 5 - MIN - 2420’ 


2410’- 


1 2400’ J - — 

PIPE SPECIFICATIONS 

PIPE 12.75” O.D. X 0.500” W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 12* PIPELINE- 

— 86’ MIN. - 


4' MIN. 


j 


-2410’ 


PROFILE 

SCALE: r=20’ HORIZ. 
l’=20’ VERT. 


■2400’ 

fp, X=21 47774.58 
w Y= 17556426.72 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: EDGE OF 103RD AVENUE NW 
AT STA. 0+39, ELEV. 2423.97’ 


REV. 


06 / 07/15 


03 / 02/15 


DATE 


PRV 


JMH 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILUAMS COUNTY 


PROPOSED 12* DAPL PIPEUNE CROSSING 

103RD AVENUE NW 

NORTH DAKOTA 


DRAWN BY: PM 

DATE: 02/19/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP 


DWG. NO. 

ND-Ufl- 01 1 . 523.900 


REV. 

B 



CONSENT FOR UTILITY COMPANY TO CROSS A 
PUBLIC ROAD OR SECTION ROAD 


'Dlkofex Recess, LLC^ of I ^ C)D JMio Si gee\ 4\n^hV ; 1 j J-7O02-, 

(Company) (Address) 


hereinafter referred to as "utility company", having requested permission from Pleasant 
Valley Township, a political subdivision of the State of North Dakota, to cross an existing road 
or section Sine with a buried transmission facility designed to carry or conduct oil, gas, water, 
electricity, telephone, or any other substance or service whatsoever, and Pleasant Valley 
Township having considered the request does grant consent to cross the following 
described existing road or section line, upon the terms and conditions herein stated: 


(Please Include 911 Route #) North of 60th Street 

Route 1(97 AUEIt^in Section^ Township IfTYi? _N, Range_ w 

(Attach maps and construction plans) 

At a minimum, acceptable plans will Include method of crossing existing roads or section 

lines and size and material used for the buried facifitv. 

Consent to cross such existing road or section line is granted on these terms and conditions: 

1 . Pay a fee 5500.00 per crossing to Pleasant Valley Township, 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, persona! injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Pleasant Valley Township. Furthermore, utility company agrees to indemnify 
and hold harmless Pleasant Valley Township for any and all claims of damage, either 
personal injury or property or any type of claim for damages of any nature 
whatsoever, whether valid or invalid, that b made against Pleasant Valley Township 
on account of the activities conducted by the utility company in crossing any existing 
road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Pleasant Valley Township deem it necessary or 
advisable, in its sole discretion, to repair or reconstruct existing roads or to build new 
roads on section lines or off section lines as allowed by North Dakota law. Should the 
utility company fail to take necessary steps to relocate or reconstruct its buried 
transmission facility, the Township may take steps to have the same accomplished, 
and the utility company agrees to reimburse the Township for all expenses incurred 
by Pleasant Valley Township in moving, relocating or reconstructing the buried 
transmission facility so the existing roads may be repaired or reconstructed, or new 
roads may be built on the section line or off the section line as allowed by North 
Dakota law. 
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5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 


(a) Township paved roads or Township roads treated with road stabilization 
materials may only be bored. 

(b) All crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations. 

(c) Pipe shall be cased or heavy wall pipe used. 

(d) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(e) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(f) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(g) If vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. " 

(h) The Company's plan to bury a transmission facility filed with the 
Township Clerk must show at a minimum, in plain view and cross sectional 
view, the location of the crossing from a section or quarter line; section, 
township and range the crossing is located in; the location of vent pipes, if 
any, in proximity to the crossing; and the angle of crossing. 

(i) The Company's plan must be submitted to the Township Clerk for review 
prior to consideration by the Pleasant Valley Township Board. Plans must be 
available for consideration by the Board at least two (2) weeks prior to 
the commencement of the project. 

6. When permission is specifically granted by the Pleasant Valley Township for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the Township in removing the same. The Township specifically reserves the 
right to remove the buried transmission facility from right-of-way for non-compliance 
and reimbursement will be made to the Township by utility company for doing the 
same. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 

Pleasant Valley Township Utility Permit Paae 2of ^ 


l\)D-toi-On. Qoo 
1 04 AO E. MiO 


Dated this_ 1. day of 7 zjt.Jp 2 0 1 ^ 



Township Clerk: Please return a copy of the signed permit to: 

Ok&x&z- (jAnnjx^ gjnn 



Company or Agent Name 

\\0D UJ£is& A umae. _ 


Mailing Address 


3»r?,nnaAek fOD 5^s~<95 

City, State & Zip Code 


Permission granted by Pleasant Valley Township, a political! subdivision of the State 
of North Dakota for installation of the buried transmission facility proposed above under 
existing roads and section lines as stated above pursuant to the conditions and 
limitations stated this /_( day of fahu **-] 20 /U 


Signature of Township Board 

7lu^J ij_2 ZoH? 


Cha an 



Date 


£-n-2otL 


Supervis 


Date 



Date 
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i oi fype a jlO 


Pleasant Valley Township Utility Permit 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 31 & 32, TOWNSHIP 156 NORTH, RANGE 95 WEST 

C ND-W-01 7.900") 


S 89'23'26" W 


fl^ 

("ND-MT-01 7.000 ) 

JENICE DAVIDSON 


32'± K 
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VP +1 
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ro 
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( ND— MT-016.000 ) 

RAYMOND DILLAND 


+ 

O 
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£ PROPOSED 
20” PIPELINE 


60TH STREET NW 


ELAN 

SCALE: r=20‘ 



1 2310’ -i 


2300’-™ 


2290’ J 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS F8E 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

- 2310' 




=fc 


«' r ~; 4 

4 MIN. — 1 


PROPOSED 
20” PIPELINE 


- 2300’ 


PROFILE 

SCALE: r=20’ H0RIZ. 
T=20* VERT. 


” - 2290' 

fP) X=21 42576.36 
w Y=1 7553897.98 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: f 104TH AVENUE NW 
AT STA. 0+33, ELEV. 2308.22’ 


REV. 


08/11/15 


DATE 


PRV 


BY 


ISSUED FOR USE/FERMIT 


DESCRIPTION 


PROJECT NO. 


10395700 


RC 


CHK. 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


mm 


DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPELINE CROSSING 

104TH AVENUE NW 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: RG 

DATE 

04/30/15 

CHECKED BY: 

DATE 


SCALE: AS SHOWN 

APP. 



DWG. NO. 

ND-WI-01 7.900 


REV. 

A 



Williams 

COUNTY 


PERMIT NO I/' 2' O'} '/ 5&3 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to pAiCnTP TUXeUS U _C 


whose address is 1 'Y'^ fvw\ [Ay? *7 1 .. (\ 

^ — -> (Applicant) 

to 


a 


(place or bore) 


1 A T 7 CAZ 
^ O " ( Pu DU & { \ Pi p'\ lA f 


through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. )S located 


between the following Township and Range sections: 

/ \ . \ /~ 


lel'ii 


r 


1 , 


1 - iSUT 1 1 5 u? 'U j ( jP 


( p> 




\ 


Cr / / j 1 


(jl) ffeteAsr UWn V 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


V&wi-on-Qos 


l 

1 ^ 




said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Cij uiUy Highway as to when work will start 
gM,figy.!3U_(.70 1)577- 4521. The contractor MUST have a lopy 
and th e cross section o n si te at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF SI .0(10.00 THE 1 st 
TIME THEY ARE W IT HOUT A PERMIT. THE 2 nd TIME. 
THE FEE WILL BE $5,000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LQCATE _AND EXPOSE THE UNDERGROUND UTILITY 
OR PIP ELINE IN WILLIAMS CO UNTY EASEMENT 

AREA. " ' " ‘ 




FR£^\__^03957\DISCIPUNE\CA0\DRAWINGS\93-PERU[T\W0RT>H OAKOTA\WILUAMS C0UNTA103957-PB-K. „-017.905CR.d»g PLOT DATE: 4/16/2015 BY: 


VWLUAMS COUNTY. NORTH DAKOTA 

SECTIONS 6 & 31, TOWNSHIPS 155 & 156 NORTH, RANGE 95 WEST 


4 tG'i'TH AVENUE NW 


€ PROPOSED 
20 * PIPELINE 



s?r 

d 

<c 


Q 

<*+t 

o 

Cd 


IS 

Ll. 

0 

1 > i 


0 

il 


90" 




1 


I 

i o 
o 

:+ 


S 0r25'03" E 


FLOW 


I 


tC3 LlJ 
r- (/} 

+ 


¥ 


C ND-Vfl-01 7.000 ) 

JENICE DAVIDSON 


(ND- l W-017.90lCR') 

PLAN 

SCALE: 


C NP-Wt-Q17.200 ) 

LOUIS IVERSON, JR. 
REVOCABLE UVING 
TRUST 


2260* 


2350*- , 


2340' 


2330’ J 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



r2260' 


" I 


-2350' 


PROPOSED 20* PIPELINE 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438” W,T. 

API 5LX-70 ERW 

COATING: 14-16 MILS F8E 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220' MIN. 

PROFILE 

SCALE: r=40’ HORIZ. 
T=20’ VERT. 


h2340' 


l 2330' 


© 


X=21 40328.50 
Y=1 75521 75.55 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 8B) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983, 

U.S. SURVEY FEET 

T.B.M.: t COUNTY ROAD 8 


DAKOTA ACCESS, LLC 

PROPOSED 20" DAPL PIPEUNE CROSSING 



COUNTY ROAD 8 


WILLIAMS COUNTY 

NORTH DAKOTA 

DRAWN BY: JTM 

DATE: 04/10/15 j DWG. NO. 

REV. 

CHECKED BY: 



SCALE: AS SHOWN 

app . |ND — ¥rl Q17,905 Ck 

A 


04/15/15 


REV. DATE 


JTM 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 



Williams 

COUNTY 


April I. 2013 

To Whom It May Concern 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 1 00’ out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name 




Owner or Representative 




Permit ~ // f ' 9 ? ' / ? 


Invoice # 




Co. Rd tr 


Townshir 


1 


Highway Department | Dennis Nelson, Superintendent 

PO Box 1305 | 213 ll 1 * 1 St W | Wlllliton, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - IFEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH FI EE; OO MOT ATTACH ANY MONEY OR CHECKS) 

TOTAL PERMIT FEE DUE: ijj jOV * Q O 


(AMOUNl WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner DzY&ia 6kc£s& Uc 
Address 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 


Permit# ~ Ojs ~ 


Williams County Highway Dept. 
PO Box 1305 
Willlston ND 58802-1305 
Phone: (701)577-4521 
it)ondaw@co. williams, nd. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-Township-Range LC Or ' - It) 

5 -(/? me. ! /h 


Rig Name 


□ New Q Improved PR^temporary I I Other 


Additional Information 


Accessing: County Road CR <* 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


/8* 


CMP 


Culvert Required: □ No [2?Yes Size(l8 inch min) 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED 

Remarks: / g " 


C C. ^ A^v-/- C 






^ — -Ce 






Location Map 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the s^Rer/appEicanL be oruflltei wftb the contractor during construction 


Phone Number 
Williams County Highway 


ams County Authorized Signature 


Agency 


'/z? //Ip 

* Date 

z/z^ / / c 

* Date * 


c 


Wb.-MI-0l7.Ofe- 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - fFEE WILL 8E DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

VV6 WILL CONTACT TOU WITH T HE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: % j 0 p no 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 


Owner Dakota ftcces/g,, LLr 

Address 1 ^ DO iN\n \ \x Ttco. ej 


Home Phone 
Alternate Phone 
Contactor 


Section-Township-Ranae (S. z life, iSk v ) 

S=i2u ^£-1/4 CF^s i 


Rig Name 


Contractor Phone # 

Township Name 
Location in Section 
Rig Location: 

Approach Type: CH New Q Improved [^"Temporary I I Other 

Approach Use: EH Residential HU Commercial dH Field Access G3"Qther 

Additional Information 


Accessing: County Road S > 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20‘ min - 30’ max) (25 ft rad max) 

Culvert Required: □ No K] Yes Size(l8inchi 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED"*, 
Remarks: _/c_ 


Permit # //■ -o$ — &&/T 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 
rtronda w@ co. wif ti ams.no. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


/ 3 ^CMP 







l F the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don’t follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 



C,R ^ ^ 

ll)ot Xk) S/d-p 


/C> 

Williams 

COUNTY 


PERMIT NO. //" l ' & 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


or 


its 


The Williams County Commission board, 
representative, hereby grants permission to pAtWf'ft 
whose address is 1 3 <Xi fTWry SH 2 &T -IrWstTin Tv 33 ^,-, z. 


to 


Jvyi?e, 


(Applicant) 


^lace or bore) 


a QJ2l ( t'uxye cA l A 


m 


through the county road driving surface and across the 
ditches and right-of-way of County Highway No. ^ 


CPA 


between the following Township and Range sections: 







l// 


l 


{ 1 


P 


■£sU}i 


L£ 1 


drainage 

located 


jl) ± l) r 1 Hrifc U) 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


hi D-lOH Oitf. Qc$ 






said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

L!g^s e_h.otify County Highway as to whe n work will start 

Th e contractor MUS T~ha' veli'l^’pv 
olthe permit and the cross section »p site at all times. 



ANY INDIVIDUAL OR COMPANY DOING ROAD 


B ORES OR PLACING ANY TYPE OF LINES WITHOUT t 
PERMIT WILL BE CHARGED A FEE OF S1.flflft.0Q THE I s 
TI ME THEY ARE WITHOUT A P ERMIT THE ? mi ri vn- 
T H E F F F W IT I R F « non nn 



WHEN REQUESTED 


BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 

“ COUNTY EASEMENT 


AREA 


THERE IS TO BE NO D I ST U R BAN Cfc-QF ANY 
THE COUNTY RIGHT-OF-WAY. ~ } 


Applicant 


and and Right of Way 


Phone 




FILE: R:\P \l03957\DISCIPLINE\CA0\DRAWING5\93-PERMrr\NORTH DAK0TA\WILL1AMS C0UNTY\103957-P8-ND I9.900.dwg PLOT DATE: 12/15/2015 BY: HUMBERSON, JEREMY 


WILLIAMS COUN TY, NORTH DAKOTA 

SECTIONS 1 & 6. TOWNSHIP 


155 NORTH, RANGES 95 & 96 WEST 

60TH STREET NW 


o 

? ' 


£ PROPOSED 
20* PIPEUNE 

S 88'26'49'‘ W 

FLOW 


8 ' 

+ 



X 

o 
I OZ 

1 CL 
Q_ 
< 


C ND-WI-019.200 ) 

JAMES T. IVERSON 


( ND-WI-01 9.900 ) 

PLAN 

SCALE: r=40’ 


( ND-WI-01 8,200 ) 

LOUIS IVERSON, JR. 
REVOCABLE LIVING TRUST 


2250“ n 


2340- 


2330“ 


NATURAL^ 

GROUND 


Q . 
OC 1 


3 

8, 

o 

o 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



— 

t£ 

O 

O 

+ 


r 2250' 


J. 


— 


1 - 


5' MIN. 


5' MIN. 

5' MIN. 


- 2340' 


— 4' MIN 




PROPOSED 20" PIPELINE- 


2320 U 

PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP; 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220* MIN. 

PROFILE 

SCALE: r=40’ HORIZ. 
r=20’ VERT. 


4' MIN. 

S7\ X=21 37568.32 

w Y=1 


-2330' 


L 2320' 


Y=17551868.37 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: EDGE OF COUNTY ROAD 21 

AT STA. 1+00, ELEV. 2338.68' 


D 

12/10/15 

JTM 

ISSUED FOR USE/PERM1T 

RC 

C 

09/18/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

B 

08/21/15 

PRV 

ISSUED FOR USE/PERMIT 

RC^ 

A 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

CH 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20 DAPL PIPEUNE CROSSING 

COUNTY ROAD 21 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: PM 

DATE: 02/20/15 

CHECKED BY:CH 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-01 9.900 


REV. 

D 


Williams 

COUNTY 


April I, 2013 


To Whom [l May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 

All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 1 00’ our from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name: 


£>#&&? /fad 8S.S ^ <L^ 


Owner or Representative: 






Print Name 



^tV3) 

Phone Number 



Permit U '2 - 


Invoice U 


net 


Co Rd u 


Township 


Hlghway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 II" 1 SI W I Wllllston, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsndxom 


WILLIAMS COUNTY APPROACH PERMIT 


APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPE R VISOR! 

WE WILL CONTACT YOU WITH THE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: t W (&Q . jpo 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner ATi iLofec =£b , LLC 

Address &C32 Iffeg Str^T, ^ 

Home Phone 
Alternate Phone 
Contactor 

Contractor Phone # 

Township Name 
Location in Section 


..PR-N 'ToRkl 

S-k 1 


|?< 


Permit # //■ Z-o f 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

i rtiond3w@co-wiiliams-nd.us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-T ownship- 


ip-Range 


Rig Location: 
Approach Type: 


Rig Name 


□ New □ Improved C^T Temporary □ Other 

Approach Use: □ Residential O Commercial EH Field Access Effi~Qther ^ t f \£ 


Additional Information 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20’ min - 30‘ max) (25 ft rad max) 


No □ Yes Size(18 inch min)_ 


CMP 


Culvert Required: 

**CULVERTS MUST B^STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 


T 

n 

0 i 

o 

n 


Y 


6 - 


Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above l also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to th^^nerfapplicant.^J^S p¥r?fyt must the contractor during construction, 

— __ _ / f Z9 //^ 



Williams County Authorized Signature 


Phone Number 


Williams County Highway 


□ate 


Agency 



Date 




CL^2( 




C i . 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner’s expense - [FEE WILL BE DETERMINED B Y WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH TWE FEE; DO NOT ATTACH AMY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: / OQ . Q O 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 


Owner AfU&S U C- _ 

IWhP ifTm'o StegrT -Hais toA , U TKXfl 


Address 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 


iHOL R- 


Permit# fh 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rhondaw@co.williams . nd. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section 


SdL 


Township-Range iff) 


Rrg Location: 
Approach Type: 
Approach Use: 


Q New Q Improved 


Rig Name 

L& "femporary □ Other 


CH Residential O Commercial O Field Access Brother 


Additional Information 


Accessing: County Road o< > 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: No □ Yes Size(i8 inch min) CMP 

**CUL VERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: 




Ownerwqjflficant ( PrjpC a m 


Villiams County Authorized Signature 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above I also agree that if I don’t follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to th/3Wner/applicant. TtvsTrarffn^must the contractor during construction 


Phone Number 


Williams County Highway 

Agency 


tf*-*/ Us 

Date 


Cr &z\ 

SlD£L 


Farmvale Township 

Williams County, North Dakota 


PERMIT NO 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 500.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Farmvale Township Board of Supervisors* or its representative, 
hereby grants permission to 'PfiK’oTh ( LLC whose 

(Applicant) ^ — > 

address is l3oQ < 5>tBggt~ -Wr? fetm . IK 'j-T-OCJ2- . 

(Applicant’s Address) * 

to make a single bore for a (an) (0\ i ptpllill 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) I Db ft-QP p )l /located between the 
following Township and Range sections: . 

(s-iM C r- 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 

/OD-UiVGQM/0 

1 0G> hoe VL XjO 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify T ownship as to when work will start and finish. 

(701) 648-9540 The co ntractor Ml SI hase a cops of the nermii and 

the cross section o n site at all time s. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FFF WTM 

BE $5,000.00. ~ ~ “ 


WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND' UTILITY OR 

PIPELINE IN Farmvale TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 


j kl&akt CkLM 

Applicant 





Phone President ' Land and Ri 9 ht of Way 



Page 2 

/VD-lOh 020-910 
10 b AOE- 


FILE: R:V __ ..s\1 03957\DISCIPUNE\CAD\DRAWNGS\93-PERWT\NQRTti DAKOTA\WILLIAMS C0UNTY\103957-Pa-K - 020.91 0 .d«q PLOT DATE: 4/14/2015 BY: PRADO. NINO 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 1 k 2 


TOWNSHIP 155 I TH, RANGE 96 WEST 

<t 60JH STREET NW 


X 

o 

ct 

Q_ 

Q_ 

< 


oe 


s 88 ' 25 ' 33 “ w 


FL^ 

( ND-W- 02 1.200 ) 

DEON M. IVERSON 



ce 


( ND-Wt-020.200 ) 

GREGORY IVERSON 


I 


€ PROPOSED 
20" PIPELINE 


( ND-W-020.910 ) 

PLAN 

SCALE: r=30’ 

* 


2330 , -r 

2320- 


2310- 


2300'- 


I INM 

1 GF 


NATURAL 

GROUND 


i- 


7 MIN. 

T— 


< 




£ 


5* MIN. 


5' MIN. 


5* MIN. 


-PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) f 

V'm. 


r-2330’ 


-2320* 




J J 

L „ 

1 1 

PROPOSED 20 * PIPELINE J 

r 1 

r 

£ « 6 im ' . 


~ t 


-2310’ 


PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1.440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=30’ HORIZ. 
1'=20’ VERT. 


© 


- u 2300’ 

X=21 32299. 27 
Y=1 7551 522.96 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD B8) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ¥. 106TH AVENUE NW 
AT STA. 0+33, ELEV. 2321.49’ 


04/15/15 


03/02/15 


12/22/14 


REV. DATE BY 


RG 


JMH 


CHA 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

X/'X/ NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPELINE CROSSING 

106TH AVENUE NW 

WILLIAM S COUNTY NORTH DAKOTA 


DRAWN SY:PRV 

DATE: 12/1 1/14 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-020.910 


REV. 

c 



Williams 

COUNTY 


PERMIT NO //• 7- ' 0 Y' / 5 /? / 

COUNTY ROAD CROSSING PERMIT 
FEE - S250.00 PER PERiMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to ON iToTA ANTSY 2J r 
whose address is , jr-C mar-A 

( App 1 1 cant ) * 

t0 p g 1 £ a T (O' 7 dg UPC ,-y / t 

(place or bore) f / " 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. I located 
between the following Township and Range sections: 

(s - // A Cl - 1 5-y iv Y & - S: ^ A} 

— — 

Applicant shall be responsible to leave site in same condition 
as betore crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


LA 


/o AT 


a 


,Q> 


Q 


ID. HOC 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please notify County Highway as to wh e n work will start 
a nd finish, (701 )5 77-4521. The contractor MUST have a copy 
of the permit and the cross section on site at all timers., 

^ HM ■ ■■ I | Jll^ lllllll 1 ■'j.-m i. ■■■■■ I M il l I ' 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF $'1,000.00 THE 1 st 
TI ME THEY ARE WITHOUT A PERMIT, THE 2 nd f [ME. 
THE FEE WILL BE $5,000.00, 


WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LQCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA, 



THERE IS TO BENODIST URBAN 


THE COUNTY RIGHT-OF-WAY. 


lit lu'fl (.( •" I f TfAs ^ UC 

Applicant 


Way 


Date: 1 Zfe 


Phone 


tO-UJl -OS&-5CI 



FILE: R:\Pro J33957\DISCI^ DAKOTA\WILLIAMS C0UNTY\103957 -PB-ND-\i . 510.900 dwg PLOT DATE; 12/9/2015 BY: MADAMBA, JOEY 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 4 & 5, TOWNSHIP 155 NORTH, RANGE 96 WEST 

4 60TH STREET NW 

ST 


( ND-WI-026.200 ) 

EMERY C. BOE 



£ PROPOSED 
20 ' PIPEUNE 


( WD-VW-027.200 ) 

IDA ANN SHELDON 


PLAN 

SCALE: r=40' 



2080' n 


2070'- 


2060’- 


2050' J 

PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220' MW. 

PROFILE 

SCALE: r=40’ HORIZ. 
r=20’ VERT. 


r 2080' 


' 2070’ 


— 2060’ 


2050’ 


(T) X=21 16550.66 

W v-i 


Y=1 7549442.66 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ CR 19/1G9TH AVE. NW 
AT STA. 1+00, ELEV. 2074.84' 


A_ 

REV. 


1 2/07/1 S 


04/15/15 


03/02/15 


DATE 


JTM 


RG 


JMH 


BY 


ISSUED FOR JSE/PERMrT 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/P£RMiT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20* DAPL PIPEUNE CROSSING 

COUNTY ROAD 19/109TH AVENUE NW 

WILLIAMS CQUNrY 


DRAWN BY: PRV 

DATE; 01/22/15 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE; AS SHOWN 

APR.; 


NORTH DAKOTA 


DWG. NO. 

ND-WI-028.51 0.900 


REV. 

c 


Williams 

COUNTY 

April I. 2013 

To Whom It May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL W ILLIAMS COUNTY PERMITS will have the following clause; 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 

Company Name 

H)/&C0tA LL (L_ 


Owner or Representative 



Permit £ iLZ-^&d 


Invoice U 


Co. Rd u 

n 

Township 



Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 11 ,h stw | Wllllston, ND 58802-1305 | Phone 701.577,4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH THE^EE; OO NOT ATTACH ANY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: U / OO t OO 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

own- ACC. £■&■-, LLC 

1 300 miv\ sTg-rT, hais-lml.T Y 2. 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 


' JpAPiYI I XL l& 


Permit # //- g -a g ^ fg 


Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

r hondaw @ co.williams.nd.u s 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-T ownship-Range 




Rig Name 




New Q Improved CD Temporary d Other 


Approach Use: □ Residential □ Commercial □ Field Access Bother AfYPSS pQfFfOfH'lQn) \Jq\0L 


Additional Information 0>F2- r.gao-e 

Oil p/pl I in f 


I/O 

Accessing: County Road » 'o 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) ^ 

Culvert Required: Q No Yes S«e{i8 inch min) ML J3MP 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: " C/,lvp^ C ( L/i j /Z# 


r 


s 

J 


I 

^ c 

h 


_J ■ 


Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above, I also agree that if I don't follow the standards, 



the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
This permit must be on site with the contractor during construction. 

/2**v*-t 






Phone Number 


Williams County Highway 


'M'b 

* Date 


Agency 


* Date * 


i)oW\-C&S.i>lO460 

CR4Fi<? 

bast S>ID£ 


COUNTY ROAD 




Williams County Highway Department 


Invoice 


PO Box 1305 
Williston ND 58802-1305 

Phone# (701)577-4521 rhondaw@co. williams, nd. us 

Fax# (701)577-4292 


Bill To 


DAKOTA ACCESS LLC 
1300 MAIN ST 
HOUSTON, TX 77022 




' Date 

Invoice # j 

3/16/2016 

8865 



Quantity i Item Code 


Description 


1 APPROACH FEE PERMIT # 1 1 -2-08-698 (CO 1 9) 


Price Each Amount 


100.00 100.00 


w 5 


yfl'P 

0 ^' 


Total 


$100.00 






WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County wiil do the installing and maintenance on stop signs at the 
owner's expense - ( FEE WILL B£ DETERMINED 3Y WILLIAMS COUNTY SUPERVISOR) 

VVE WILL CONTACT YOU WITH THE FEE; OO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: ulfOQi£>Q 

(AMOUNT WILL BEE FILLED IN BY WILLIAMS COU N TV ) 


Owner 


fo&Lok Qra2M I, Lie, __ 

Address Vhoo TYicn I ^ 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 


Permit# //■ ]E~&]LzZl2/ 


Williams County Highway Dept. 

PO Box 1305 
iWilliston ND 58802-1305 
Phone: (701)577-4521 

riaongla>»@co.wi^fflms.fi ti.!is 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
35,000.00 FEE 
NO EXCEPTIONS 


Township Name - jagE iimS& 

- S-q 


Section-Township-Range 


Location in Section 




r3-y/T-isgiYE > - t iu u?i 


Rig Name __ 

□ New 0 improved Q^femporary 0 Other 


Rig Location: 

Approach Type: 

Approach Use: 0 Residential 0 Commercial 0 Field Access GPfither 

Additional Information 


Accessing: County Road \ 


(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30* max) (25 ft rad max) 


8 inch min] 


/ & C _ CMP 


Culvert Required: LJ No Yes Size(i 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** * 

Remarks: L$1L U^> l \ j^cs Y 



Location Map 


!, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the ovmyr'applicant. This permit must be on site with the contractor during construction 



ND-wt-o^.yo c (oo 

1 1 { '\ 

&u'\ o-i- 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: :i j , (Jr, 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 


Owner J)okd\-^ UC . . 

Address [^-yj } 1?^- ~=flOOZ. 


Home Phone 
Alternate Phone 
Contactor 


‘S—S /t?£ I/if 


Section-T ownship-Range 


Contractor Phone # 

Township Name 
Location in Section 
Rig Location: 

Approach Type: □ New □ Improved Temporary □ Other 

Approach Use: □ Residential □ Commercial □ Field Access E^Clhe 

Additional Information 


Permit ft "'//• t -0 ^ ~ 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rhot irtawfc fe co.w tllia ms.nd.us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 




Rig Name 


11 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20‘ min - 30' max) (25 ft rad max) 


d 


Yes Size(18 inch min) 


1R 


/s 

CMP 


Culvert Required: Q No 

^CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: /fe l/ ^ ^ (q ^/ ^ € #/s ^ ^ 


r 


X 




4 


Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 

the contractor during construction 

//z<r /ttf> 

Phone Number Date 

Williams County Highway 

County Authorized Signature Agency 

MD-UJH-’C&ff.S'lO QOO 



Date 



CR 

i t 1 15 cL-f— 






/O 

Williams 

COUNTY 


PERMIT NO. //' 'I - o'}' /S'fr 6 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to -jjxJco fcx ClCxf^^U ( 
whose address is Jfifttn t^QRSfo/Y Tk 

I (Applicant) 

t0 — . . kteMg a Qo » (Mj&jotl ppcihij) 

(place or bore) 7 ] 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. located 

between the following Township and Range sections: 

C: ~ U')\ (_£$ 

t/'^- J j$/^C ST fyb 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 




said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please notif y County Highway as to when work will s tart 
Md.finishi..(701)577-4521, The co n tractor M US T have a cq d\ 
of_the permit and the cross section on site at all times o 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT. WILL BE CHARGED A FEE OF SLOOPlOO THE 1 st 
TIME THEY AR E WITHO UT A PERMIT, THE 2 nd TIME, 
THE FEE WILL BE S5.000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



Date: 


>/ 2L <*• 


//C, 


THERE IS TO BE NO 
THE COUNTY RIGHT-OF-WAY. 


Phone 


/ 


(X*8 



WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 32 k 5, TOWNSHIPS 156 ic iSs NORTH, RANGE 96 WEST 

109TH AVENUE NW 


fND-WI -028.000 ') 

IDA ANN SHELDON 


£ 

LU . 


N 00'25'24" W 


FL(j^ 



( ND-WI-028.205 ) 

IDA ANN SHELDON 


I 


t PROPOSED 
20* PIPELINE 


(ND-WI-027.2Q0.900') 

Em 

SCALE: 1"=50 S 


2090' n 


2080’’ 


2070'- 


2060*- 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r-2090 1 



£3 


*— 4 MIN. 


i 

1 1 

1 

5 MIN. 

f S’ MEN. — J 

1 


2050'- 
JPIPE SPECIF1 CATIONS 


PIPE 20" 0.0. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1.800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED - 
20* PPEUNE 


220 ' MIN. 



2050’ 


PROFILE 

SCALE: r-50‘ HORIZ. 
1-30* VERT. 


© 


X=21 12465.78 
- Y«1 7551 503.05 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: i COUNTY ROAD 8 (60TH ST. NW) 
AT STA. 1+00, ELEV. 2087.29' 


REV. 


03/30/15 


DATE 


PRV 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


y 

£Z 


, WOOD GROUP MUSTANG. INC. 

yy NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


►» DAKOTA ACCESS, LLC 


PROPOSED 20' DAPL PIPEUNE CROSSING 

COUNTY ROAD 8 (60TH 

WILLIAMS COUNfi ' 


DRAWN EEY: JWH 

DATE: 03/19/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


north dakotaI 


DWG. NO. 

ND-WI-027.200.900 


REV. 

A 



Williams 

COUNTY 

April I. 2013 

To Whom It May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 100’ out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name 


Owner or Representative 

/^gtE3&* T - 


Print Name 






C9&) 

Phone Number 



Permit # //•Z”0 ? 
Invoice# < S®’5'7 

Co Rd # _ 

Township f 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 ll" 1 St W I Wllllsfon NO 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

■STOP SIGN FEE $1 50.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - 1FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: Jfy' 00<. 0 O 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner 

Address I '3CL> h V(\v 'SfcWl, ^ A ^ 

Home Phone 

Alternate Phone 

Contactor 

Contractor Phone # 

Township Name y UcULi Section-Township-Range (S S) ( 

Location in Section 


Permit # ~ WEL 

Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 
rhoiidaw@co. williams, r id, us 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Rig Location: 
Approach Type: 


Rig Name 


(3 New Q Improved 3 Temporary 3 Other 


Approach Use: 3 Residential 3 Commercial 3 Field Access EK)ther j j p>^ \ \ \£ 


Additional Information 

vuclm u T d Cl lX \rD 

_ noLusu 

!&i Lr 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20* min - 30’ max) (25 ft rad max) 


Culvert Required: Ej No □ Yes Size(l8 inch min) CMP 

**CULVERTS MUST KSTEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 


'X 


Location Map 


Qipll 



l % y i 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 

required by the attached minimum standards and any additional conditions noted above. I also agree that if I don’t follow the standards 

the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 

to th^^tpvner/appllcant. T^fS^errniTrnygt be^^ite^Mh^con tractor during construction. 

— ] 


Owner/ App I iCcV 1 1 (Pxih^ti c 



I Signature 


Phone Number 


Williams County Highway 

Agency 



K ^ S X. , 

<^?da fll Sic-k- 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the Installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNT'/ SUPERVISOR) 

WE WILL CONTACT TOO WtTRxSHF FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: ■ fj. j OO OX> 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 


Owner 


.. L^ k-o W GVoajK^ U-c. ^ 

Address )3QQ. SLEW. VjeUSfr tA H TY OO 2_ 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


Permit ff JEEsHHIZEL 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

irJroroda wiSt-op . wjjfems . jimJ . u s 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
55,000.00 FEE 
NO EXCEPTIONS 


Section- 


Location in Section 
Rig Location; 
Approach Type: 


Sj.U llUj S 153^ 


-Township-Range O s -3 -zY T-isLGtl) h -%). 


Rig Name 


□ New □ Improved ES*^mporary Q Other 
Approach Use: UK Residential O Commercial CH Field Access OrHSther 

Additional Information 


Accessing: County Road C£ 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20 1 min - 30' max) (25 ft rad max) 


Culvert Required 
"CULVERTS MUST 
Remarks; 


t Jjj( 

UST 60S 


No □ Yes Sl2e(l6tnchmin) CMP 

HEEL OR CONCRETE-NO PLASTIC ALLOWED** 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the r/appi i c an t__ be on site with the contractor during construction 



Williams County Authorized Signatun 


Phone Number 
Williams County Highway 





Agency 


Date 


A> B - W ( - . 200 Hoo) 

CL 

tVoiZIh S>Ot^ 


West Bank Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 


The West Bank Township Board or it's 

representative, hereby grants permission to „ ( 'jj 

whose address is 13&Q iMfl.tO ffeuS^tDA lx 

\ (Applicant) ^ * . 

to a 30 CJ?udsi Oil Pi p Imp 

(place or bore) ' W 


through the county road driving surface and across the drainage 
ditches and right-of-way of Township Road Ai)(L (VUJ) 
located between the following Township and Range sections: 


3 j /^Cr~\ ( bb\v)('Q -CUshi lOj 


Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The Township shall not be held liable for damage to 


oi>\.qoo 

in A-ue- 


said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the Township Road. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on Township right-of-way 
line. 

Please notify the Township as to when work will start and finish, 
(701 )-667-3346. The contractor MUST have a copy of the 
permit and the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD 

BORES OR PLACING ANY TYPE OF LINES WITHOUT A 

PERMIT WILL BE CHARGED A FEE OF S1.000 00 THE 1 st 

TIME THEY ARE WITHOUT A PERMIT. THE 2* P TIME. 

THE FEE WILL BE $5,000,00. 


When requested by West Bank Township, the owner of the pipeline 
must-at their own expenselocate and expose the underground utility 
or pipeline in West Bank Township easement area. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE COUNTY RIGHT-OF-WAY. 



West Bank Township 


Date: 2 ~ / 8 -^ / & 


Applicant 

By 


Phone 


toDJuo\~ozi-q.oo 

III Clue • wit) 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 31 & 36, TOWNSHIP 156 NORTH, RANGES 96 & 97 WEST 


S 88'40’16" W 


FLOW 


( ND-WI-032.000 ) 
STATE OF NORTH DAKOTA 



cc 

I 


,1 


C ND-W1-03 1.000 ) 
KATHLEEN MARIE SJOSTROM 


v: 


<£ PROPOSED 
20" PIPELINE 


+ 

o 


£ 60TH STREET NW 


c mi ) 

PLAN 

SCALE: r=20’ 


NATURAL’ 


rO 

to 

+ 

O 


2140’n 

I T 



2130“ 

"\ 

4 r MIN. ^ 

2120 ~ 



6’ MIN. 


8' MIN. 


8' MIN. 


-PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

1 [-2140* 

L 


86' MIN. 


• ; _( ~ 

4 MIN — 1 


PIPE SPECIFICATIONS 


PROPOSED - 
20 * PIPEUNE 


-2130’ 


PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=20’ HORIZ. 
1 "=20* VERT. 


© 


- 2120 ’ 

X=2105921.55 
Y= 17552389.35 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 80) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 111TH AVENUE NW 
AT STA. 0+33, ELEV. 2136.91’ 


07/07/15 


03/30/15 


REV. DATE BY 


JWH 


PRV 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


EDF 


PA 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


I* DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20’ DAPL PIPEUNE CROSSING 

111TH AVENUE NW 


DRAWN BY: PRV 

DATE: 03/19/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-03 1.900 


REV. 

B 


EQUA LITV TOWNSHIP 


PERMIT NO, _ JI6 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - S2 50.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Equality Township Board of Supervisors, or its representative, 
hereby grants permission to Qccisv tic _ whose 

(Applicant) x 

address is l^OQjyyaj^ i4ousT-oo, [jc 

(Applicant’s Address) 

to make a single bore for a (an) Qo v CC>ur>e Oj 1 pylTinQ 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) j. ll .lUcJ located between the 
following Township and Range sections: 

fs>- fT-i ^i\ CR-9 i^Iqho) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 

r’A 

v\“ 


ND-lO I -031.400 

1 1 1 CU)<L V tO 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish, 
(700568-2468. The contractor MUST have a copy of the permit and 

the cr oss section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE W ITHOUT A PE RMIT. THE 2nd TIME - THE FEE WILL 

BE 55.000.00, 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN EQUALITY TOWNSHIP EASEMENT AREA, 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 


P WriO OCCF PQ US- 


Applicant 




ill dot MM 


Page 2 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 31 Ic 36, TOWNSHIP 156 NORTH, RANGES 96 & 97 WEST 


S 88*40' 16" W 


Jtj 


a : 
I 


o 

LU 

(/) 


FLOW 


t ND-WI-Q32.0QQ ,) 
STATE OF NORTH DAKOTA 


1 




89 ' 


TT 


q: 

l 


ZJ 

s 

1 1* 


( ND-WI-031.0PQ ) 
KATHLEEN MARIE SJOSTROM 


£ 60TH STREET NW 


,2) 




€ PROPOSED 
20 m PIPELINE 


C ND-WI-031 -900~ ) 

PLAN 

SCALE: 1 ”=20’ 


I' 


rO 

K) 

+ 

O 


natural- 

ground 



8’ MIN. 


-PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


1-2140* 


8 r MIN. 


8* MIN. 




4* MIN. 


T 


2120 ,J 

PIPE SPECIFICATIONS 


PROPOSED 
20* PIPEUNE 


86' MIN. 


-2130* 


PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1.800 PSIG 

MOP: 1,440 PSIG 


PROFILE 

SCALE: 1"=20’ HORIZ. 
1 ”=20’ VERT. 


© 


■ 2120 ’ 

X=21 05921. 55 
Y= 17552389.35 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <t 111TH AVENUE NW 
AT STA. 0+33. ELEV. 2136.91’ 












B 

07/07/15 

JWH 

ISSUED FOR USE/PERMIT 

EOF 

A 

03/30/15 

PRV 

ISSUED FOR USE/PERMIT 

PA 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


PROJE 

:ct N< 

3. 10395700 

WW WOOD GROUP MUSTANG, INC. 

N>^/ NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS. LLC 


PROPOSED 20' DAPL PIPEUNE CROSSING 


DRAWN BY: PRV 

DATE: 03/1 9/1 5 

CHECKED BY: PA 

DATE: 03/27/1 5 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-031 .900 


REV. 

B 


EQU ft t (TV TOWNSHIP 


PERMIT NO. _tn 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


jL 


The Equality Township Board of Supervisors, or its representative, 
hereby grants permission to Tb Ir/fc. (Jbop$£> . U-C_ whose 

(Applicant) 

address is lA&O ijYWw> ^ 

(AppfiGant s Address) 

to make a single bore for a (an) Q^Cl 11 CJ&ucLp Oil p>t'ppl ui X. 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 1 'C2_ b l ?£- Vll/^ located between the 
following Township and Range sections: 

( S- ) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

Page \ 

trAP 

|IZ Oluz. tokJ 'V' 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish, 
{701)568-2468. Hie contractor MUST have a com of the permit and 

the cross section on s ite at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF SI, 000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE S5.000.00. 

WHEN REQUESTED BY EQUALITY TOW NSHIP, THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN EQUALITY TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY- 


Applicant 



CUaJL 

Equality T ownship 


Date: 



$D d 

HQ. (2ot. IUCU Paee2 
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W 1 1 AMS COUNTY. NORTH DAKOTA 

SECTIONS 36 tc 35. TOWNSHIP 156 NORTH, RANGE 97 WEST 

Cm-W-034.5I4.9QQ) 


CTiO-WI -034.000") 

BENNIE AND EVELYN FOSS 
FAMILY TRUST 


S 39'23’ia” W 



C ND-W— 033,000 ) 
STATE OF NORTH DAKOTA 


O 
I o 
I + 


£ PROPOSED 
20' PIPELINE 


« 60TH STREET NW 


PLAN 

SCALE: r=30’ 



2190- 


2130- 


21 70' J 

PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.458" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 


PROPOSED 
20' PIPELINE 


86‘ MIN. 

PROFILE 

SCALE: r=30’ HORIZ. 
1 ’=20’ VERT. 












B 

07/07/15 

JWH 

ISSUED FOR USE/PERMIT 

EDF 

A 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CH . 


project no. 10395700 


r- 2190 


— 2180’ 


L 2170’ 

/t\ X=21 00645.00 
^ Y=1 7552306. 42 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTW ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t. 1 1 2TH AVENUE NW 
AT STA. 0+33, ELEV. 2183.70' 


DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 

1 1 OTU AVFMI ir NW 

1 NORTH DAKOTA 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DRAWN BY: CHA 

DATE: 12/31/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP,: 


DING. NO. 

ND-WI-034.51 4.900 


REV. 

B 



PERMIT NO 


Ilk 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - S250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Equality Township Board of Supervisors, or its representative, 
hereby grants permission to QccJ.Ao^ UjO whose 

( Applicant) 

address is \ ^QO l/Yiq i ^ 7TQOZ. 

( Appl deni's Address) 

to make a single bore for a (an) tAO" Cj2 u dJ L. Qi\ ppl/m i 
under the township road driving surface and across the drainage ditches 
and right-of-way of town-ship road(s) iVU )oc ated between the 

folio wins Township and Range sections. 

C /$ ->^7- UJJ 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 


crossing. 


Applicant shad promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 

U D-UJ I 0 3a ^\0o Af? 

113 %«.. rouJ '**' 


shall not be held lia 
public right-of-way 


ble for damage to said facilities located within the 
resulting from reconstruction or maintenance of the 


highway. 


Hcase notify Township as ui when work will start and finish, 
{701)568-2468. The con tractor MUST have a co pv of the permit and 

th e cross section on site at all times. 

ANY IN VI DI AL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF SLOOO.OO THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE S5,000.00. 


W HE N REQUESTED BY EQUALITY TOWNSHIP, THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPFNSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN EQUALITY TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



-Qa'ovhi (' M'd' 


J 


L ^ 


Phone: 


, C2c*Az *~f~ 3 ^ y 

Equality Township 



k!)cuo)-~03fr Aoo Page2 
)ia> Quo. . rocu 
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<i 60TH ST. NW 


( ND-W-036.900 ) 

PLAN 

SMJE: r=20’ 



PIPE SPECIFICATIONS 


/tn X=2095368.86 
^ Y= 17551 882.85 

PIPE 20" 0 D, x 0.438" WT. 

PROFILE 

API 5LX-7G ERW 

SCALE: 1’=20’ HORIZ. 

MDJM; 

COATING: 14-16 MILS FBE 

1=20’ VERT 

ALL ELEVATIONS DERIVED FROM GPS 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 

OBSERVATIONS (GEOID 2012, NAVD £ 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 113TH AVENUE NW 

AT STA. 0+33, ELEV. 2288.65’ 


A 

08/21/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 


B 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

DAKOTA ACCESS, LX 

A 

12/22/14 

JMH 

ISSUED FOR REVIEW 

RC 

PROPOSED 20" DAPL PIPELINE CROSSING 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 

113TH AVENUE NW 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG, INC. 


NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


WILLIAMS COUNTY 


NORTH 

DAKOTA 

DRAWN BY: MS 

DATE: 11/04/14 

DWG. NO. 

REV. 

CHECKED BY: RC 

DATE: 03/02/15 

ND-WI-036.900 

c 

SCALE: AS SHOWN 

APP.: 


Williams 

COUNTY 


PERMIT NO lt±jH£Eff 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, 
representative, hereby grants permission to Oft 
whose address is fcflCA YUa C 5R j ' j \oa sTr 

, , (Applicant/ 

to a 61ft) 1 ' Ot\oe on 

(place or bore) 


or its 

Cka>y\ i - 1 

~ Tx TQ fto 
^'pel mg 


through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. ^ located 


between the following Township and Range sections: 


f 




mg 


\ rr . 




/ i S C 


Me 


a- 


to UP i 


\hev fa) 


•j- fttfwtt/ r 


rs QyJ 


Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


f'OD-LOi-' 0 X lOCftO 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Pleas e notify County Highway as to when work will start 
and finis fa , ( 7011577-4521. The contractor MUST have a copy 
of the permit and the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF $1.000.00 THE l sf 
TIME THEY ARE WITHOUT A PERMIT. THE 2 nd TIME. 
THE FEE WILL BE $5.000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MI ST -AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 




f 

I 


£ 

5 

L. 

I 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 3 & 34, TOWNSHIPS 155 4c 156 NORTH, RANGE 97 WEST 

U4 r 

§ 


» CL 
< £L 


€ PROPOSED 
20* PIPELINE 


t 


( ND-WI -036.200 ) 

DONALD D, 
BERGSTROM 
I FAMILY SHARE TRUST 


( ND-MQ-037.920 ) 



S 01'39'23" E 


FLOW 


§: ( ND-Wi-036/QQcP) 
— ROYCE S. ASLAKSON 


?. 1 13TH AVENUE MW 

PLAN 

SCALE: r=40’ 


£ 12270’-, 


3 12260’- 



2250 - 


I 2240’-* 

PIPE specifications 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


.PROFILE 

SCALE; r=40’ HORIZ. 
T=20' VERT. 












I B 

M/21/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

1 A 

Q3/U2/15 1 

JMH 

ISSUED FOR USE/PERMIT 

RC 

■REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


r-2270 1 


2260’ 


- 2250' 


u 2240’ 

( T ) X=20951 39.81 
w Y=17551 109.75 
DATUM: 

ALL ELEVATIONS DERIVEO FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

t COUNTY ROAD 8 (60 ST. NW) 
AT STA. 1+00, ELEV. 2262.41' 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


BROBPSED 20" DAPL PIPELINE CROSSING 

COUNTY ROAD 8 (6QTH STREET 


WILLIAMS COUNTY 


DRAWN BY: OP 

DATE: 01/06/15 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-037.920 


REV. 

B 


Williams 

COUNTY 

April 1 , 20 1 3 

To Whom It May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 100' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time 


Signed by: 
Company Name 




Owner or Representative: 


/yV3) 9e y-zmy- 

Phone Number 




Date 


Township ^ 


Permit* //'Z '6 ^/STT 
Invoice tt 


Co Rd * 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1 305 | 213 11 lh StW | Wllllston. ND 58802-1305 | Phone 701.577.4521 | Fax 701 .577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED SY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THE FEE; 00 NOT ATTACH AMY MONEY OR CHECKS) 

TOTAL PERMIT FEE DUE: *jf f OO, d?0 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner PdULofa llo 

Address 13QQ 'TQlyi. SllS%9T" ) 44-a^ +6>T l?< 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 


Permit # //■ 


Williams County Highway Dept. 
PO Box 1305 
Witliston ND 58802-1305 
Phone: (701)577-4521 

r.hofi dawtSjCO •* 4 ‘i ams ,n d . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name 


Location in Section 
Rig Location: 
Approach Type: 
Approach Use: 
Additional Information 


Section-Township-Range 


Rig Name 


EH New EH Improved LTYemporary EH Other 
□ Residential (HI Commercial Q Field Access LtP Qthe 


AT 0 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Sized 6 inch min) l 4? CMP 


l<2 is 


Culvert Required: EH No [3 Yes _ 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: 


_PfpftAuig 




X 


■G9(WjM«g 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to th^^wner^app3icant < ^ThftS _ per?ftrt the contractor during construction 


nty Authorized Signature 


Phone Number 
Williams County Highway 


Date 


Agency 


Sate / 


lUb-toi 

&<3 

n )n PTM S>/ l>£z 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - 1 FEE WILL 8E DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 
i/Vfc WILL CONTACT YOU WITH TW^FEg; OO NOT ATTACH AMY (MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: h /{-Y, . ^ 

{AMOUNT WILL BE FILLED IM BY WILLIAMS COUNTY) 


Owner Qcl£SE^ LlX- 

Address \ 2i QO t \ yilv y <?4lg ML y j ItC ^TCDZ. 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


Permit # //-•? 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

t h on da w@cp . will jams . n d . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


U B 


Section 


Location in Section lu e ol 

Rig Location: 

Approach Type: EH New EH Improved B^^mporary I [ 


Township-Range ( s -sYr- >5sMVe -cr?u 


Rig Name 


Other 


Additional Information 


Accessing: County Road ( 

(The part of the approach that meets the County Road MUST be one ( 1 ) foot 
below the shoulder of the County Road,) 

Approach Width (20 1 min - 30 1 max) (25 ft rad max) 


No □ Yes Sizefis inch mln)_ 


CIVIP 


Culvert Required: _ 

**CULVERTS MU5T£e>STEEL0R CONCRETE-NO PLASTIC ALLOWED** 
Remarks: 




r ¥ 




Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the ^ner/applicanCTTiis psrn’tr^nust bt^w-stte^rith the contractor during construction 



y Owrier/AppJi^ni(p^rtt and~Tgn^E 




Phone Number 
Williams County Highway 


fa J'Lo 

□a f I / 

J! m.p. H 


Williams County Authorized Signature 


Agency 


Date 


lOO-VOI -0*7.420 
c fa)i7YV\ QiTNF 5 


williams 

COUNTY 


PERMIT NO // 2 " <> 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to 1 tcA-g ^ L Ul 

whose address is l3oo COg i> ^ TT C-epT Ho u ^ , T Y T Y O 0~z~ 

f "~~? (Applicant^ 

t0 SrOtea a f.PunP Oil 'Dihgl um 

(place or bore) " " [ j) 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. •! located 
between the following Township_and Range sections: 

(s- 3M) Ct~ 

j/teus !*+h) 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 



A 

I 



i i 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Pka se notify County Highway as to when work will start 
and finis h, (701 )577 -4521. The cont r actor ML 1 ST have a com 
of the permit and t h e cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A PEE OF $1,000.00 THE 1 st 
TIME THEY ARE WITHOUT A PERMIT, THE 2 nd TIME. 
THE FEE WILL BE $5,000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



THERE IS TO BE NO DISTURB ANCE OF ANY 
THE COUNTY RIGHT-OF-WAY. 


Dcilc c jg ( \cc l v 3 llc 


Date: ] Jz<r //[^ 


Phone 


I 


A?D-U?l- ozi- c \do 
b b ^\^f- 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 3 & 4. TOWNSHIP 155 NORTH. RANGE 97 WEST 

£ 60TH STREET NW 


C ND-W1-036.205 ) 

DONALD G. BERGST 3M 


( ND-WI -036.000 ) 

JELEAN BRAATEN 


s 

i | 
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1 * 


I 

LJ 
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0. 

£ 

LlJ 

Z 

_/ 

£ 

o 
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QC 
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LJ 

O 

Q 

L UJ 

520'± 

COUNTY ROAD 

S' 
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QC 
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z 
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. "*1 

s. 
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S 87'38’32 , ‘ W 
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FL <W 
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£ PROPOSED 





2+00 

1+78 

20 * PIPELINE £ 

+ 

SEC. 4 

1+00 

SEC. 3 

0+84 

r- 

to 

+ 

o 

00+0 


(ND-WI -037.900 ) 

PLAN 

SCALE: r=40' 


2330- 



2320- 


2310'— 1 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS F0E 

W/40 MILS ARO 

SERVICE; CRUDE OIL 

INSTALLATION; BORE 

MIN TEST PRESSURE; 1.800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH; 70,000 PSI 


PROPOSED 
20* PIPEUNE 


PROFILE 

SCALE: r=40' HORI2. 
r=20“ VERT. 


E 

13/09/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

D 

09/14/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

C : 

04/15/15 

NLP 

ISSUED FOR USE/PERMIT 

RC 

B 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


r 2330 1 


- 2320' 


2310 


X=20901 26.33 
Y=1 7550492.90 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ COUNTY ROAD 17 (114TH AVE NW) 
AT STA. 1+00, ELEV. 2322.94’ 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS crnsm 


PROPOSED 20" DAPL PIPEUNE CROSSING 

COUNTI ROAD V (114TH AVE 


DRAWN BY: MS 

DATE: 12/15/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DAKOTA 


DWG. NO. 

ND-WI-037,900 


REV. 

E 


Williams 


COUNTY 


April I, 201 3 


lo Whom It May Concern. 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name. 


D/j-Zp-rA- A 40 ts ^ <u_<i 

Owner or Representative: 


.Print Name 

Permit# 


Invoice# 

2signatime ^ 


( 9 -/ 3 ) ?&?- ?€>$</ 

Co Rd# /?- 

Phone Number 


\l 

0> 

ca 

Q 

Township 


Highway Department | Dennis Nelson, Superintendent 
POBox 1305 I 213 11 th St W | Wllllston, ND5BB02-1305 | Phone 701 .577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - |F££ WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH HIE FEE; OO NOT ATTACH ANY MONEY OR CHECKSI 

TOTAL PERMITTEE DUE: . h iff * /■-/(’) 

m i iamA nniJMTY’i 


{AMQUN I WILL BL FILLED IN BY WILLIAM^ COUNTY) 

Owner XV?(Lofa Gtce^ LU3 

Address 1309 h\qy^ ?c 7-iayz- 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location. 
Approach Type: 


Permit it 


1 E EM 1 7 z 2 ± 


Williams County Highway Dept. 
PO Box 1305 
Williston NO 58802-1305 
Phone: (701)577-4521 

rh ondav^lStco . tv/llfs m s . nrd . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


ll EuO 


fVUO S -3 


Section-Township-Range ^gr - (T~- 1 


I I New Q Improved 


Rig Name 


"Temporary □ Other 


Approach Use: □ Residential □ Commercial □ Field Access L^Other r p > 1^>JL 1 1 1 


Additional Information 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


O' 

CMP 


Culvert Required: □ No TjZf Yes Size(iB inch mm) jr 

"CULVERTS MUST BE STEEL l OR CONCRETE-NO PLASTIC ALLOWED" 1 

Remarks; - UzlL C'u/isesh' r 


— pf>^ 

U* ue. 

V 





Location IVlap 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above I also agree that if I don't follow the standards, 
the Authorizing Agency m ay con struct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the G\yrT§p/ applicant (fris parmiThuisi btfpiTiit^^ contractor during construction. 



Authorized Signature 


Phone Number 


Williams County Highway 


Agency 


Date / 

UJ3// b 

f Date * 




Cp. # >7 


d t rsC 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL 8£ DETERMINED BY WILLIAMS CQUN fY SUPERVISOR) 

WE WILL CONTACT YOU WITH ntf FEE; OO NOT ATTACH ANY MONEY OR CHECKS 1 

TOTAL PERMIT FEE DUE: fOQ/r-o 


fAMQUN I WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner Dakota accgps, llc 

Address 1300 hYUA < ae»vyt TVniAT? )A J Y TTCD2_ 


Home Phone 
Alternate Phone 
Contactor 


4^ 


Contractor Phone # 

Township Name U t %u2 

Location in Section lUE % 

Rig Location: Rig Name 

Approach Type: CH New EE Improved Q Temporary EE Other 

Approach Use: ED Residential EH Commercial EH Field Access Ltf'Other 

Additional Information 


Permit # 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rh on d a w@co william s . n cl , us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-Township-Range 



2 . line 


Accessing: County Road r J£ & 1-7 


(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


ar- 


No Q Yes Size(l3 rrcch min)_ 


CMP 


Culvert Required: 

** CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** 
Remarks: 



\ 

r 




Location Map 


t 

6 

-J 

\ 




[ » the owner/applicant of the above mentioned properly/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to I he><fiVn erf aool Ec an t^fhis oentKi must the contractor during construction 


Phone Number 
Williams County Highway 


Williams County Authorized Signature 


Agency 



iVD4oi -o^l Hod 
cR ty \l _ 

/ n^T SvDt_ 


View Township 

Williams County 

Township Road Crossing Permit 

Fee - $500.00 Per Permit 


The View Township Commission Board, or its representative, hereby grants permission to 






to 


whose address is i^co/v^w\ SrreiT^ 

_bore through the township road driving surface and across 
the drainage ditches and right-of way of Township road. | j ^ (\U£. IblJ 

Applicant shall be responsible to leave site in same condition as before crossing was ma§?and ^ 
repair any damages resulting from crossing. 


Applicant shall promptly remove said facilities from highway right-of-way, or shall relocate or 
adjust said facilities, at its sole cost and expense when requested to do so by the Board or their 
representative. The Township shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each side of roadway. Signs shall be 
placed on township right-of-way line. 


Please sign and return with payment. 


\a LL 

Applicant 



Township / 




MD-UJI-’OMO Ago 
II 5 W UJ 


Fll£: R:' ;ts\ 1 03957\DISCIPUNE\CAD\DRA«NGS\93-PER M fr\NQ R TH DAKOTA\WILLIAMS CQUN^\1 0 3957-P 8 - -040.900_REV_C.d« i PLOT DATE: 3/30/2015 BY: VILLARREAL. PHIL 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 4*5, TOWNSHIP 155 NORTH, RANGE 97 WEST 

£ 60TH STREET NW 


S 89'32'28* W 


R(W 

(WD~Wi-040.000 ) 

JELEAN BRAATEN 



( NO -Wl —039.000 ) 

JELEAN BRMTEN 


i PROPOSED 
20 * PIPELINE 


( ND-WI-Q4Q.900 ) 

PLAN 

SCALE: 1"=20’ 


4 




2400*- 


NARJRAL-^ | . 

4 GROUND..!. . , 

— , 

4 MIN. a' MIN 


2390“ 


2380 tJ 


«■ 

r>fl 

+ 

oi 


-PIPELINE WARNING SIGN 
AND TEST STATION 
(7YP. BOTH SIDES) 


— p— 


6’ MIN. 

PROPOSED 
20* PIPELINE 


- p2400' 

4’ MIN. ~ 


r-L 


86’ MN. 


■ 2390’ 


L 2380’ 


PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PEQE1LE 

SCALE: r=20’ HORIZ. 
1'=20’ VERT. 


/p, X=2084877.97 
^ Y= 17549570.04 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 115TH AVENUE NW 
AT STA. 0+33. ELEV. 2398.27' 


03/30/15 


03/02/15 

12/22/14 


PRV 


JMH 

JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 

ISSUED FOR REVIEW 


RC 


RC 

RC 


DAKOTA ACCESS, LLC 


REV. DATE BY 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


PROPOSED 20" DAPL P1PEUNE CROSSING 

115TH AVENUE NW 

WILLIAMS COUNTY NORTH DAKOTA 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DRAWN BY: JTM 

DATE: 11/05/14 

CHECKED 8Y:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

AFP.: 


DWG. NO. 

ND-WI— 040.900 


REV. 

c 


View Township 

Williams County 

Township Road Crossing Permit 

Fee - $500.00 Per Permit 


The View Township Commission Board, or its representative, hereby grants permission to 


(ct^ss, U.C 


±±Q\ JL&TQrt, Tx . Ttoo^ 


to 


w hose address is 1S0C) 

bore through the township road driving surface and across 
the drainage ditches and right-of way of Township road. 1 \ • Aj tO 

ft - C\~1 [jJ 

Applicant shah be responsible to leave site in same condition as before crossing was made and 
repair any damages resulting from crossing. 


Applicant shall promptly remove said facilities from highway right-of-way, or shall relocate or 
adjust said facilities, at its sole cost and expense when requested to do so by the Board or their 
representative. The Township shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the highway. 


Applicant shall mark crossing site with post and sign on each side of roadway. Signs shall be 
placed on township right-of-way line. 


Please sign and return with payment. 




III* 6L(j>£ f \?lD 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 5 & 6, TOWNSHIP 155 NORTH, RANGE 97 WEST 

t 60TH STREET NW 


cc 


( NO-WI- 042.000 ) 
FAMILY SHARE TRUST 
UNDER WILL OF 
DONALD D. BERGSTROM 


«*< 


eg- 


n 


-H R 
o 




J 


0* 


CO 


CO 

o 


o 

LlJ Ajrj 

tn cm 


s ag’so'ir w 


FLOW 


C N0-WI-Q4T.QQ0 ) 

DENNIS E. DANIEL AND 
CAROL L DANIEL, 
LIFE ESTATE 


£ PROPOSED 
20 * PIPELINE 


( ND-WI -042.900 ) 

PLAN 

SCALE: 1’=20' 


2410‘-i 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

1-2410’ 


2400- 


2390- 

PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.433" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


-2400’ 


PROPOSED 20 " 

PIPEUNE 


86’ MIN. 

PROFILE 

SCALE: r=20 l HORIZ. 
1"=20’ VERT. 


s - 2390* 

X=2079585.63 
DATUM: ^ Y= 17549948.89 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 116TH AVENUE NW 
AT STA. 0+33, ELEV. 2406.85' 


&7/07/f5 


03/02/15 


12 / 22/14 


REV. DATE 


RG 


JMH 


PRV 


BY 


ISSUED FOR USE/PERM1MT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


EOF 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 


WUXI AMS COUNTY 


PROPOSED 20" DAPL PIPEUNE CROSSING 

116TH AVENUE NW 


DRAWN BY: PRV 

DATE: 12/17/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-042.900 


REV. 

c 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 
FEE - $1000.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Brooklyn Township Board of Supervisors, or its representative, 
hereby grants permission to T)g,\fnba O.Cc£ iL-C. whose 

4 (Applicant) 

address is VV OO 2— 

(Applicant’s Address) ^ 

to make a single bore for a (an) Q Q'l Ce.ucx? &\\ p^jOP 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) t l ocated between the 

following Township and Range sections: \ 

_fs~ I /(,) f u (r~ Qg)n7 jjj) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


inAue k)uo 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 


Pjease notify Township as to when work will start and finish, 

(701) 57Q-8226 The co ntractor Mis 1 have a com of the permit and 

(he iiros s section on site at ati times, 

ANY INDIVI DUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL RE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FFE Wil l 

BE S5.000.00! ~ — — 

WHEN REQ UESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPE LINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TQ BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



in hoz mv 


Page 2 
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r 


WLUAMS COUNTY. NORTH DAKOTA 

SECTIONS 1 & 6, TOWNSHIP 155 NORTH, RANGES 97 & 98 WEST 

<L 60TH ST. NW 


( ND-WI-044.000 ) 

LESUE C. BEAN 


00 


Qr 

I 


Uj 

to 





( ND-WI-043.000 ) 

LESLIE C. BEAN 


N 82'54’16” W 


£ PROPOSED 
20" PIPEUNE 


FLOW 


(ND-WI -044.900 ) 

PLAN 

SCALE: 1”=30’ 


2400 S 


2390- 


2380- 


2370° 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


L 


r 2400’ 


4’ MIN. 


l 


- 2390* 


PROPOSED 
20" PIPEUNE 


87* MIN. 


- 2380’ 


L 2370* 


EPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1“=30| HORIZ. 
r=20’ VERT. 


© 












s 

12/15/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

A 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=20745 16.61 
Y= 17550008.27 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 117TH AVENUE NW 

AT STA. 0+33, ELEV. 2396.24’ 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 DAPL PIPEUNE CROSSING 

117TH AVENUE NW 


NORTH DAKOTA 


DRAWN BY: CHA 

DATE: 12/04/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP,; 


DWG. NO. 

ND-WI-044.900 


REV. 

B 


View Township 

Williams County 

Township Road Crossing Permit 

Fee - $500.00 Per Permit 


The View Township Commission Board, or its representative, hereby grants permission to 

DAKOTA a c sj^s^Llc. whose address is OfX\T\ 

; Ty ~r£C2&2= to bore through the township road driving surface and across 
the drainage ditches and right-of way okTownshipj'oacL \ i T \ 

Voj (t- - 1 ssho.y? - 9 

Applicant shall be responsible to leave site in same condition as before crossing was made and 
repair any damages resulting from crossing. 


Applicant shall promptly remove said facilities from highway right-of-way, or shall relocate or 
adjust said facilities, at its sole cost and expense when requested to do so by the Board or their 
representative. The Township shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each side of roadway. Signs shall be 
placed on township right-of-way line. 


Please sign and return with payment. 




IItGm. muj 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 1 & 6, TOWNSHIP 155 NORTH, RANGES 97 Z 98 WEST 

£ 60T H ST. NW 


( ND-WI— 044.000 ) 

LESUE C. BEAN 


00 


£ 

to 



C ND-WI-043.06q ) 

LESLIE C. BEAN 


N 82'54'1 6” W 


£ PROPOSED 
20" PIPEUNE 


FLOW 


( ND-WI-044.900 ) 

PUN 

SCALE: 1"=30’ 


2400- 


UJ 






PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

\VW ^ 



2400' 


- 2390’ 


- 2380’ 


2370 u 


PIPE SPECIFICATIONS 


L 2370' 


PIPE 20” O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=30 r HORfZ. 
1 =20 VERT. 


© 












B 

13/15/15 

JMH 

ISSUED FOR USE/PERMfT 

RC 

A | 

03/02/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=20745 16.61 
Y=1 7550008.27 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 1 17TH AVENUE NW 

AT STA. 0+33, ELEV. 2396.24' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 DAPL PIPEUNE CROSSING 

117TH AVENUE NW 

NORTH DAKOTA 


DRAWN BY: CHA 

DATE: 12/04/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-044.900 


REV 

B 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $1000.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Brooklyn Township Board of Supervisors, or its representative, 
hereby grants permission to S4lcb7A ACL&S^, O-C- whose 

( (Applicant) 

address is V^CQ 44 IX JUpO^ 

^{Applicant's Address; ' 

to make a single bore for a (an) o?d? /; OJ?uaJL-0ii 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 1 [ % flffr lUJ ocated between the 
following T ownship and Range sections: > 

(s- l/z\(T- UJj 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


tOCLW\- OUetflO 
|1<J cuA 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 
-XT.Q1) 570-822 6 The contracloi iVUiST hav e a copy of the permit and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 
BE S5.000.00. 


WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



g 

Brooklyn 


ooklyn TtWPfshit: 


ship 




Date: 




Gtce^ Uc^ 


Phone: 


n<? hoe aiu ) 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 1 & 2 , TOWNSHIP 155 NORTH, RANGE 98 WEST 

<£ 60TH STREET NW 


( ND—WI— 045.000 ) 

LESLIE C. BEAN 



£ PROPOSED 
20" PIPELINE 


( ND-WI-046.000 ) 
KURT ALAN WHEELER 


C ND-WI-046.910 ) 

PLAN 

SCALE: r=20’ 


2400’n 


2390- 



ro I 
ro 
+ 

o I 


t-4’ MIN. 


5’ MIN. 


5' MIN. 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

I r 241 O' 


5 MIN. 


WW 


2380 u 


86’ MIN. 


J 

4 MIN,— 1 




PIPE SPECIRCATIONS 

PIPE 20” O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED - 
20* PIPEUNE 


- 2390' 


L 2380* 


PROFILE 

SCALE: r=20’ HORIZ. 
r=20’ VERT. 


© 












B 

12/10/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

A 

03/30/15 

JWH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=2069246.29 
Y= 17549740.93 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 118TH AVENUE NW 
AT STA. 0+33, ELEV. 2398.41’ 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20* DAPL PIPEUNE CROSSING 

118TH AVENUE NW 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/24/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-046.910 


REV, 

B 


PERMIT NO I/' l"° W 



"\ 

/ 


Williams 

COUNTY 


COUNTY ROAD CROSSING PERMIT 
FEE - S250.00 PER PERMI T 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to ~D^\CQTA A PETR A U C 
whose address is i^OO CUUn 4 Crouton Tx 11 -002-. 

{Applicant 

t0 TUAaY T a A.Y .-' 1 ( 'ftu£x£ qA Q i AR 

(place or bore) ” t J 


through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. 1 CT~ located 


between the following Township ^uid Range sections: 


O 




f 


l LAvV 1 jf 



Asut 


(2 1 3 ) 


Applicant shall be responsible to leave site in same condition 


as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


f'D-iot- (AAOiO 




said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Plea se notify County Highway as to when work will star t 
and finis I tl (701)577-4521, The con tractor MUST have a. copy 
o f the perm i t and the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF SI. 000 JO THE I st 
TIME THEY ARE WITHOUT A PERMIT. THE 2™ TIME. 
THE FEE WILL BE S5.000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY. THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
LOC ATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 




THERE IS TO BE NO DISTURBANCE 
THE COUNTY RIGHT-OF-WA Y. 

1 V If 6 Kc ( £ m ^ 

Applicant 


Date:, 


Phone 


U D - U.J ) 





ts\103957\DISCIPLINE\CAD\DRAWINGS\93— PERMTT\NORTH DAKOTA\WLUAUS C0UNTY\103957 


WLUAMS COUNTY. NORTH DAKOTA 

SECTIONS 2*3, TOWNSHIP 155 NORTH, RANGE 98 WEST 

4 6QTH STREET NW 




S 88'40’40” W 




( ND—WI— 048.000 ) 

JEROME D. ENGEL 



C ND-WI-047,000 ) 

MARLA R. BEAN 


£ PROPOSED 
20“ PIPELINE 


(~ND-W1-048.910 ) 


p m 

SCALE: 1 "=40' 



APE SPECIFICATIONS 

PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=40‘ HORIZ. 
r=20’ VERT. 


r2380’ 


-2370’ 


-2360’ 


■2350' 

X=2063963.67 
DATUM: 7549926.53 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ COUNTY ROAD 15 
AT STA. 1+00, ELEV. 2372.62’ 


REV. 


03/02/15 


12/22/H 


DATE 


JMH 


OP 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


PROJECT NO. 


10395700 


RC 


CHK, 


asm 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 


WILUAMS COUNTY 


PROPOSED 20" DAPL PIPEUNE CROSSING 

COUNTY ROAD 15 


DRAWN BY: PRV 

DATE: 12/17/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


north dakotaI 


DWG. NO. 

ND-WI -048.9 10 


REV. 

B 



Williams 


COUNTY 


April I. 2013 


To Whom It May Concern. 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 

All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name: 



Owner or Representative: 



Phone Number 


Co Rd ft f^T_ 



Date 


Township 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 IT" St W | Wllllsion, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 


APPROACH PERMIT FEE $100.00 


STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL SE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THfe FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: W I'D Q 

(AMOUNT WILL BE FILLED IN BV WIU-TTMS COUNTY) 

Owner ftc U=£=i 

Address 1300*^00.^ Sag-g-gT 44t3L/ S~t~S A . 1 X T»OCg- 
Home Phone 
Alternate Phone 

Contactor 

Contractor Phone # 


Permit# //-&-£> 

Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

jIi on da w@co. wrflia m5.fid.us 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name 
Location in Section 


W Lj Section-Township-Range 

lJ\0 'At 't-vLO.-q 


Rig Location: 


Rig Name 


Approach Type: 
Approach Use: 


I I New 
I I Residential 


□ 

□ 


Improved [^temporary □ Other 
Commercial Q Field Access D- Other 



Additional Information 


Accessing: County Road ^ 15 " 


(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 


Approach Width (20' min - 30’ max) (25 ft rad max) 

Culvert Required: No □ Yes Size(18 inch min) CMP 

**CULVERTS MUST BE5TEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: 




I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don’t fpllow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway’and charge all costs 

contractor during construction 


Phone Number 

Williams County Highway 

Agency 


Date * 

jih=llA 

/ Date / 


Williams County Authorized Signature 


lb 

bioe_ 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - {.FEE. WILL 3£ DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

Wf~. WILL CONTACT YOU WiTHJIHE FEE; DO MOT ATTACH AMY MONEY OR CHECKS 1 

TOTAL PERMIT FEE DUE: I OO .fin 

(AMOUNT WILL BE FILLED IN BV WILLIAMS COUNTY) 

0wner T&J&M Ckx£^jj^ c. 


’ - ■* 7 ~ 

Address * 3 co c£±Oa A } V ^ 002 . 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 





Ty&cyicWt 

n 

Ve-.'/t \ 

4- 


0 


Permit tt ^ pfro 


Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

irt xMnd3m@tia agililiams.iad.us 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-T ownship-Range (§- ^(T-15SUVW 


Rig Name 

□ New □ Improved LB^femporary □ Other 


Approach Use: □ Residential □ Commercial □ Field Access GLbther Q vpjj j ( [/I 

Additional Information 1 *" ™' 


Accessing: County Road -fcfc- I 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20’ min - 30' max) (25 ft rad max) 


Culvert Required: □ Mo HSFes Sizepa inch min) ) 9) ^ CMP 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: iV/ ( c f is i rpji J t CL <u>H , 


pplll/u 


>< 


1 


\ 


Location Map 


I, the ownar/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may co nstruc t the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the owoEjr/appticanl Thi^0em¥m on sjt^wnninH-cgntractor during construction 

U 23 



Williams County Authorized Signature 


Phone Number 
Williams County Hig h wa y 


Date ^ 


Agency 




□ate 


CM 

UJEsr 


<£r-C& \€ 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - S10QQ.0QPER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Brooklyn Township Board of Supervisors, or its representative, 
hereby grants permission to T)d? [tfScX. ft CL£ Sfi, LUL~ whose 

(Applicant) __ 

address is mq rrw,^ 9te<yT, -H-cvd-ari. lx ?-? co 2_ 

{Applicant's Address) 

to make a single bore for a (an) Y/0 Q&vl Ol I 1 1 ae 

under the township road driving surface and across the drainage ditches 
and right-of-way of to wnship road(s) iC20Ai9E (l ocated between the 
following Township and Range sections: 

j-sMfT- tSsiM/^-qgn ? 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


tOis) — u_9 c\qO'?*%z i 

\QO 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify T ownship as to when work will start and finish. 
J7Q1) 570-8228 f he contr acloi Ml ST have a copy of the permit and 
the cross section on site at all times. 


ANY INDIVIDUA L OR COMPANY DOING ROAD BORES 
O R PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARG ED A EEE OF $1.000,00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2npTIMF - THE FEE WILL 

BE $5.000.00. — 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 3 



Phone: 


Page 2 


MXun- O5'l c i00 

120 Doe. mo 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 4 & 3, TOWNSHIP 155 NORTH, RANGE 98 WEST 

£ 60TH ST. NW 


I. 


( ND-MH051.QQ0 ) 

DANIEL A. GARAAS 


* 5 

o 

oo x 

co C 
<N 


i 




O 

LlI 

00 


C* 1 




t/l CM 
Q 


S 88"46'33'' W | 


.1 


( ND-WI— 050.000 ) 

DANIEL A. GARAAS 


FLOW 




<t PROPOSED 
20 * PIPELINE 


( ND-WI -05 1.900 ) 

PLAN 

SCALE: 1*=20’ 


o 

a. 

k 


2330S 


2320'- 


2310’- 


2300 rJ 


Cl 

< 


< 

o 


o 

Of 

on 

u. 

O 

< 
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O 
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X 1 

1 LlJ 
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o 

LkJ 
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o 

LJ 
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+ 


OJ 

+ 

O 

£ 

o 


+j 

1 




PIPELINE WARNING SIGN 
. . AND TEST STATION _ 2 330‘ 


(TYP. BOTH SIDES) 




4 . MIN . 

Jt. ! ™J 


PROPOSED 20" PtPEUNE- 


PIPE SPECinCATlONS 
PIPE 20” O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


86' MIN. 


PROFILE 

SCALE: r=20' HORIZ. 
r=20 f VERT. 


“2320' 


-2310' 


l 2300‘ 


© 


X=2058681.96 
Y=1 7549682.50 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 120TH AVENUE NW 

AT STA. 0+33, ELEV. 2319.28’ 


B 


01/14/16 


08/21/15 


03/02/15 


REV. DATE BY 


MM 


PRV 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 

RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20* DAPL PIPEUNE CROSSING 

120TH AVENUE NW 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 12/17/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-051.900 


REV. 

D 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $1000 00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Brooklyn Township Board of Supervisors, or its representative, 


hereby grants permission to PftmrJY UC whose 

' * (Applicant) 

address is X^pQ IhOain Atofe-tpn, ]x ^ ^002= 

to make a single bore for a (an) fl/p » C&unp od 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) taiAl# fogj ocated between the 
to I lowing Township and Range sections: 

f s - ^ /g) Ct- i gg vy) (h- a. «?<m 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 

- 053-400 

K>UJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please no tify Township as to when work will start and finish. 
(701) 570-8226 The c ontractor iVIlS I have a cop\ of th e per mil and 
the cross section on site at all tim es. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FFF WITT. 

BE $5,000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE - 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANC E OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 



Brooklyn Township d/ejiJ^ 
Date i * /z-* 


Qcc#x <d 


l-tiL- 


Phone: 


Page 2 

VO-Ujl-OG'b.qoO 
V2\ dot i \jiO 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 4*5, TOWNSHIP 155 NORTH, RANGE 98 WEST 

f 6QTM STREET NW 


o 

+ 


£ PROPOSED 
20 ’ PIPELINE 


7 


C ND-W— 053.000 T 

BRIAN K. JOHNSON 



S 89‘28’53" W 


FLg]^ 


4 

R 


6 *7 

Is II Is 

(~ND-Wf-Q53.300 ) 


C ttO-WtH352.QOOl 

BRIAN K. JOHNSON 


2280’ 


NATURAL—^ 

I GROUND \ 

^ 1 — w — 


2270 s - 


2260’ 


PLAN 

SCALE: r=20 s 


5 

PO 

+ 

o 


" PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 




±=T 


L 3 


r f 1 

■—4 s MIN. 

PROPOSED 5 ’ min: -J " “ 

20’ PIPELINE 

4’ MIN. — * 

86' MIN. 


2280’ 


~ 2270’ 


2260' 


PIPE SPECIFICATIONS 


W.T. 


PIPE 20" O.D. x 0.438” 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1.800 PSIG 

MOP: 1.440 PSIG 

MIN. YIELD STRENGTH: 70.000 PSI 


PROFILE 

SCALE: 1’=20’ HORIZ. 
r=20’ VERT. 


X=2053416.14 
^ Y= 17549933.64 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 121 ST AVENUE NW 

AT STA. 0+33, ELEV. 2277.84’ 


03/30/15 


REV. DATE BY 


JWH 


ISSUED FOR USE/PERMTT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20" DAPL PIPELINE CROSSING 

1 21 ST AVENUE NW 

NORTH DAKOTA 


DRAWN BY: JWH 

DATE: 03/24/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP,: 


DWG. NO. 

ND-WI-053.900 


REV. 

A 



7 


Williams 

COUNTY 


PERMIT NO !(- 7 "0 /5~5V 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PE R PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to fYlfcdOrA ACT gOA, *-LC 
whose address is 1 Me m ( ; h , -) S?tt5e/T \ W-M»> . ' T y. 7 y oo -z - 

(Applicant) 

7ApQ-e_ a a? O' [ (.. \2i ( <gi 1 p i \ 1 1 ui_. 

(place or bore) 

through the county road driving surface and across the drainage 

err 

ditches and right-of-way of County Highway No. o located 


between the following Township and Range sections: 

Y/ 1 flT l ^5} (p- Lp} 

A~ J Li/tff&t-ot-iz- _ 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 



U3 i 


.£ 5 ?. 7 >!? 


CR At 7' 


1 0O 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please notify Co u nty Highway as to whe n work will start 
and finis h. ( 701)577 -45 21. The contractor MUST have a copy 
of the permit and the cross section on site at all times, 

*mr*11*—** B ■ M l ■ ■ I ■- -T i l ■! I lllf- * P II . 1 J 'j« ~ V ! *■ i ' — ■ r ” ■ I I I i I ■■ I ■ «-— 1TW n ri ^ g III ■■■■!■ ■■■! 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF $1.000d)0~TH E P T 
TIME THEY ARE WITHOUT A PERMIT. THE 2 NP TIME, 
THE FEE W IL L BE $5,000.00, 


WHEN REQUESTED BY WI LLIAM S COUNTY, THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
L OCATE AND EXPOSE THE UNDER GROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA . "" 



THERE IS TO BE NO 


THE CO U NTY RIGHT-OF-WAY. 


Lkkf. He 


Applicant 


Phone 


?'j D -uo> 


057. sn- Qov 
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NATURAL 

GROUND 


CASING 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 32 & 5, TOWNSHIPS 156 & 155 NORTH, RANGE 98 WEST 


(ND-W1-T-001 ,000) 
EPPING TERMINAL SITE r 


■r if 


( ND-WI-055.300 ) 

CRESTWOOD CRUDE 
TERMINALS, LLC 

£ PROPOSED 
20 " PIPELINE 


(ND-WI-057.5 17.900) 


C ND— WI-055.900 ) 
GN RAILWAY COMPANY 

PLAN 

SCALE: 1*=100’ 


( 5 ) VENT PIPE AT LOW END OF 

CASING TO BE CONNECTED TO SIDE 
OR BOTTOM OF CASING PIPE. 

@ VENT PIPE AT HIGH END OF 

CASING TO BE CONNECTED TO SIDE 
OR TOP OF CASING PIPE. 


VENT PIPE 
AND TEST STATION 
(TYP, BOTH SIDES) 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2300' 


2290’- 


2280’- 


2270’ 


1' MIN. 


MIN 


366' MIN 


SEAL ■ 

(TYP.) 

PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" 

API 5LX-70 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 
PIPELINE TO BE CATHODICALLY PROTECTED 


PROPOSED 
20* PIPELINE 


PROFILE 

SCALE: r-100‘ HORIZ. 
r=20' VERT. 

CASING SPECIFICATIONS 

24” O.D. X 0.375" W.T, (MIN.) 
API 5L GRADE B ERW 
COATING: BARE 


D 

1Z/1I/I5 

MM 

ISSUED FOR USE/PERMIT 

RC 

C 

09/17/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

B j 

m/ 15/15 

RG 

ISSUED FOR USE/PERMIT 

RC 

A 

•M/02/1; 

JMH 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


r 2300' 


- 2290 J 


- 2280’ 


L 2270‘ 

X=204-9950,15 
Y=17550188.82 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: TOP RAIL BNSF RAILROAD 
AT STA. 0+55, ELEV. 2291.48' 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20 DAPL PIPEUNE CROSSING 

COUNTY mm. 8 (60TH ’M7REET NW) 


WILLIAMS COUNTY 


DRAWN BY: PRV 

DATE: 06/18/15 

CHECKED BY: EOF 

DATE: 06/29/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-Q57.51 7.900 


REV. 

D 


Williams 

COUNTY 

April l, 2013 

To Whom [t May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time 


Signed by: 

Company Name: 

Owner or Representative. 





Phone Number 



Permit # ff r Z- "AX/ 
Invoice U 


Co Rd U 


Township C 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 1 1 ,h St W | Wllllston, ND 58802-1305 | Phone 701 .577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL 3£ DETERMINED 8 Y 'WILLIAMS COUNTY SUPERVISOR) 
we WILL CONTACT YOU WITH JfrlE FEE; DO NO F ATTACH AMY MONEY OR CHECKS’ 

TOTAL PERMIT FEE DUE: J P jQQ, ()Q 


(AMOUNT WILL 9e FILLED IN BY WILLIAMS COUNTY) 

Owner fYi ts/fa (lca> 2 & . Uc. 


^ ^ 

Address & &Q STeiei /fVjrisfo O. Ixm-czrz, 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location. 
Approach Type: 


Permit# "JHEl -0Jr - 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

irJt are ifem@.co- wil iiams . m3 . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Uihmlack. 


Section 






S- 32 L- 


fon-Township-Range (s -sif P I fuftP-Q s-io 


Rig Name 


□ New □ Improved ETTemporary □ Other 


Approach Use: CD Residential CD Commercial CD Field Access [pt'Other f |D| 1 ( I'T-l 


Additional Information 


Accessing: County Road 


iC 


(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 




Culvert Required: CD No ^Yes Sized 8 inch min) > V CMP 

**CULVERTS MU ; ST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED**^ 

Remaps: £ W £yU\wh / 



iOA 







0 P^ iioj ^^ p 



OwneiVAppiir:ant(Prjnij3HQ Sign) 


r ifliams County 


Authorized Signature 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the owneriaflplicant. This pijcmtHnust be pfrsttbrwttli the contractor during construction. 


Phone Number 
Williams County Highway 


'A* A/* 


Date 


Agency 


Date 


f\J D-Lo i 5 0 - QcD 

CR & © 

L/^eTV\ SIDE, 


Williams 

COUNTY 


PERMIT NO. //- 't '0 'h /_& £ 


COUNTY ROAD CROSSING PERMIT 
FEE - S250.00 PE R PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to U ft\<oUh A r C LAf , 
whose address is 1 M'iMWA . -HcuStnr\ ' TX 7 Tnr;Z 

f \ I- 1 * ' ^ ' * 


to 


hW-e- 


(Applicant) 


a 


(place or bore) 


0 P lX (' A? u .0 u L-'i ' "pipf li rp 


through the county road driving surface and across the drainage 
ditches and right-ot-way of County Highway No. ”6 located 
- between the following Township and Range sections: 

Ant 'X. I S' ) f T — 1 Ah’ ( I fTu"^) A - A L / ') ) 

sM 'Tfais&tcy/M /T J 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


CR ^ 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

P lease notify County Highway as t o when work will start 
and finish, (701)577-4521, The c ontractor MUST have a copy 
of the permit and the cross se ction oa site at all times . 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF SLOP 0.00 T HE if' 
TIME THEY ARE WITHOUT A PERMIT. THE 2 nd TIME , 
THE FEE WILL BE $5,000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR .PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



THERE IS TO BE 


THE COUNTY RIGHT-OF-WAY. 


)k (cc(rt (jtuLkl Li C 

Applic ggt-- 




President, Land &nd~RKjnt of Way 


Date: 'M* 


Ilk. 


Phone 


iDD-Ler-iOswsi 

C K •&& 
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WILLIAMS COUNTY, NORTH DAKOTA 




API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


SCALE: r=40* HORIZ. DATUM; 

r=20' VERT ALL ELEVATIONS DERIVED FROM GPS 

OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t COUNTY ROAD 8 (60TH ST. NW) 
AT STA. 1+00, ELEV. 2286.54' 


12 / 23/15 


12 / 11/15 


09 / 17/15 


REV. DATE BY 


JTM 


m 


RRV 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERM IT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 


NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 

PROPOSED 20* DAPL PIPEUNE CROSSING 
COUNTY ROAD 8 (60TH STREET NW) 

WILLIAMS COUNTY X HOfM 

DAKOTA 

DRAWN BY: PRV 

DATE: 02/10/15 

DWG. NO. 

REV. 

CHECKED BY: RC 

DATE: 03/02/15 

ND-WI-057.51 7.902 


SCALE: AS SHOWN 

APR.: RC 

c 


Williams 

COUNTY 


April 1 , 2013 


I o Whom It Vlay Concern: 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 

All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 

Company Name: 

IMKOTrt/HlteSS. U-JL- 

Owner or Representative: 





C?/3) ?8 9- 2-e<W 

Phone Number 


/ j=^JaU 

Date f 


Permit# 

Invoice# 

Co. Rd # ^ 

Township A Ty< 2 ooi<ivyJ 


| 

Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 I 213 11' h StW | Wllllston, NO 5B802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

S TOP SIGN FEE $1 50.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - |FE£ WILL BE DETERM I NED By M/ll UAA18 COijpu j oiJpifRVISGR; 

WILL CONTACT YOU WITH THE FEE; 00 NOT ATTACH AMY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: 


{AMOUNT WILL SE FILLED IN BY WILLIAMS COUNTY) 

Owner 


OolcDra Qca^ LLC 


Address S3LD £YMm i K 11002 - 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


UMmI lock 


Permit# 


Williams County Highway Dept. 

PO Box 1305 
Wiltiston ND 58802-1305 
Phone: (701)577-4521 

[j tiand aw@QC- ifloiliaTOJirt.Lts 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section 


Location in Section °Jl/ '/* S - 5.-Z- 
Rig Location: 


-Township-Range C (T- \swojR~q% Uj) 


Rig Name 


Approach Type: 
Approach Use: 


I 1 New Q 
I I Residential I I 


Improved 

Commercial 


Contemporary 
I I Field Access 


□ Other 



Additional Information 


Accessing: County Road 




(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 


Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: □ No □ Yes Size(i8 inch mm) _CMP 

**CULVERTS MUST BE STEEL OR CONCRETE -NO PLASTIC ALLOWED** , 

Remark s : At h d,y/ rv $ fio > t? } [ 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards an^any additional conditions noted above I also agree that if I don't follow the standards, 



the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the 

contractor during construction 


Phone Number 

Williams County Highway 

Agency 


driveway and charge all costs 

Date 

__ 

Date 


DbAX)\ - OGT- Slt^OZ 
ALlSTH blbB 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH permit FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITRAHE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: f OO 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 


Owner Qccife Sy LlC - 

Address ATfllgfft Pl) 1^00^ 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 


Basely 


Permit# 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rti on d a w@ co . wil li a m s . nd . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section-T ownship-Range 






MID Mg' r)J 


s-fr 


Rig Name 


□ New O Improved Q^-Temporary Q Other 


Approach Use: □ Residential □ Commercial □ Field Access QBti’ther ^ A f ^ 

Additional Information 


s 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road,) 

Approach Width (20 1 min - 30' max) (25 ft rad max) 


Culvert Required: □ No □ Yes Size(is inch min) CMP 

**CUL VERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 




Location Map 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the ov/l^aDolicant. Thisfoermlfc rmt be on Sfie witfrilie contractor during construction. 


Phone Number 
Williams County Hig h wa y 


AV'4- 

Date /' 




IUD-WI- 067-SV7-- ^ 02 .. 


Williams County Authorized Signature 


Agency 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 
FEE - $1000.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Brooklyn Township Board of Supervisors, or its representative, 
hereby grants permission tQ pAvTTA ACCL whose 

t (Applicant) 

address is Boo Mato sr QssL 4Vn T X I^o o-z. 

(Applicants Address) 

to make a single bore for a (an) 0i\ \ 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 12-2 AlM M Sbcated between the 
following Township and Range sections: 

fs~ Wfr) C r- 1 sWV P- Q v uri 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

MD-Wi-0Sb -.61D$tD Paeel 
IZZ (Wt- .i \)uJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Townshin as to when work will start and finish. 
(701)570-8226 f he co ntractor iVl LSI have a copy of the permit anti 
the cross section om site at a ll times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL B E CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WIT HOUT A PERMIT. THE 2m TIM F - THE FFE WILL 
BE ss.ooom — 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBA NCE OE ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 


OtamML 




%) t> -UJH ~~ OGS -blD -Q t-D 

Page 2 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 6*5, TOWNSHIP 155 NORTH, RANGE 98 WEST 


C ND— \M-Q56.510 ) 
STELLA ANNA MUNDT TRUST 
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£ PROPOSED 
20 * PIPEUNE 


( ND-W— 055.510 ) 
ESTATE OF JEANN1NE D. COTE 


<£ 59TH STREET NW 
0(0-18- 055.51 0.91 0 ) 

PLAN 

SCALE: 1’=20’ 



PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2250’-i — -■ 


22-40’ 


2230 ,J 


PIPE SPECIFICATIONS 


L L 



4' MIN. — 1 

7 86' MIN. 

r ' 


PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 


20 * PIPELINE 


PROFILE 

SCALE: r=20 l H0RIZ. 
r=20’ VERT. 

















A 

08/21/15 

PflV 

ISSUED FOR USE/PERMIT 

RC 

REV, 

DATE 

BY 

DESCRIPTION 

CHK, 

project no. 10395700 



r2250* 


-2240* 


— 2230' 


w Y=1 7544998.29 

am m 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 122ND AVENUE NW (UNIMPROVED) 
AT STA. 0+33, ELEV. 2242.68' 



WOOD GROUP MUSTANG, INC 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20* DAPL PIPEUNE CROSSING 


WILLIAMS COUNTY 


DRAWN BY: RG 

DATE: 04/29/15 

CHECKED BY: 

DATE: 

SCALE: AS SHOWN 

APP.: 


DAKOTA 


DWG. NO. 

NDHM-055.510.910 


REV. 

A 


Brooklyn Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $1000,00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Brooklyn Township Board of Supervisors, or its representative, 
hereby grants permission to Bakkrh LUZ, whose 

(Applicant) 

address is \ 3QQ}^n^SSI r ^sn i£&kjjL T7-Q9Z- 

/ {Applicant's Address) 

to make a single bore for a (an) QO" roil p* p #J\ t v\ o 

under the township road driving surface and across the drainage ditches 
and right-of-way of to wnship road(s) kVE. Md located between the 

following Township and Range sections: 

rs-fo//) (T-issvyR-Qxhq ur) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


tffcWi -OOSSIDflCO 
m3 Aoe~ i 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 
(701) 570-8228 The co ntractor Ml S I have a com of the permit and 
the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF SLOOO.QO THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE Wil l, 

BE $5.000.00, ~ “ 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSF- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Brooklyn TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY ~ ~ 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 1 & 6, TOWNSHIP 155 NORTH. RANGES 98 & 99 WEST 
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( ND-WI-059.000 ) 

CRESTW00D CRUDE 
TERMINALS, LLC 


S 89‘21 ’37" W 


FLOW 
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90- 
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to 

TO 
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S- ( NO -Wl - 058 , ETo"') 

> U ' RANGELAND TERMINALS, LLC 


£ PROPOSED 
20" PIPEUNE 


<L 59TH STREET NW 
(ND-WI-058.S10.900) 

PLAN 

SCALE: 1 ”=20' 


21 90S 


2180- 


2170 L 


I 

iC 
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x : 

rO 

CM 

ro 

TO 
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NATURAL- 

GROUND 





Ll 



o ^PIPELINE WARNING SIGN 
7* AND' TEST STATION 
(TYP. BOTH SIDES) 


T 


5' MIN. 


5* MIN. 


5' MIN. 


mr 


i 


2190* 


— 2180* 


4 ! MIN. 


.4' . MIN. — t L 2170 - 


PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438” W.T. 

API 5 LX— 70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED - 
20“ PIPEUNE 


86' MIN. 

PROFILE 

SCALE: 1"=20' H0RIZ. 
1’=20’ VERT. 












B 

12/10/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

A 

03/30/15 

JWH 

ISSUED FOR USE/PERMIT 

RC 

REV, 

DATE 

BY 

DESCRIPTION 

CHK. 


/7N X=2043278.94 
^ Y= 17544934.72 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 123RD AVENUE NW (UNIMPROVED) 

AT STA. 0+33, ELEV. 2179.43' 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 

123RD AVENUE NW 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/25/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP,: 


DWG. NO. 

ND-KW-058.51 0.900 


REV. 

B 


PERMIT NO. 

Springbrook township 
ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 


The Springbrook Township board, or its representative, 
hereby grants permission to (fak&rA Access LLC 
whose address is Ijda £2 £a3- 

to L/A/t /r) ZFtr**/ a 

(place or bore) 

through the county road driving surface and across the drainage 

ditches and right-of-way of Sprinbrook Township road No. 

located between the following Township and Range sections: 

TV/y if glA/MeL 


Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The Township shall not be held liable for damage 
to said facilities located within the public right-of-way resulting 
from reconstruction or maintenance of the roadway. 



Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on Township right-of-way 
line. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSGIP RIGHT-OF-WAY. Gnsr^G f~fweo 


MMTj 

Applicant Township 

By 

Phone ^3^- 3/ fr' V 



CArs. 


Date: 




May 5 th 2016 - 1:00pm 
Meeting Minutes 

Springbrook Township, Williams County 
12588 59 th Ave 
Epping, ND 58843 

Craig Moen 
Township Supervisor 
701-580-5015 


Attendees: Craig Moen (Springbrook Township Supervisor Member) 
Chad Ward (Superintendent Spread 9 - Precision Pipeline) 

Steve Heavin (Project Safety Coordinator Spread 9 - Precision Pipeline) 
Billy Lambeth (Construction Manager Spread 9 - DAPL) 

Jessie Hanson (Office Manager Spread 9 - DAPL) 


- One blanket permit is required for crossing the entire Township of Springbrook with a $250 fee 

- "Applicant shall mark crossing site with post and sign on each side of roadway. Signs shall be placed on 
Township ROW line." Excerpt from Springbrook Township permit. 

- 6' of clearance under bar ditch 

- Precision traffic control plan discussed 

- Precision dust control plan discussed 

- Culverts - No flares necessary, No particular size needed 

- Precision boring all township roads and some section lines, OK with Craig to open cut section lines 







Springbrook Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 
FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook Township Board of Supervisors, or its representative, 
hereby grants permission to X^hofeu LLC whose 

4 (Applic ant) 

address is \3CO lYtar^ i K T3-OQ2- 

J (Applicants Address) 

to make a single bore for a (an) C2uX>L pplluUL 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) located between the 

following Township and Range sections: y 

(p- U&). (T- R - m 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


W0-W\-O33.£iD$CO 
IU3P\DE. VUiC 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Pl ease notify Townshin as to when work will start and finish. 
_(7Q1) 580-5015 1 he contractor iVlL.S I have a copx of the permit and 
the cross section on site at ail times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE S5.000 m 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
O WNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIP ELINE IN Spring brook TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANC E OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



iVD-tcn - -Qoq,^ 

f\L 9E- AjUJ 
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WILIAMS COUNTY. NORTH DAKOTA 

SECTIONS 1 Ic 6. TOWNSHIP 155 NORTH, RANGES 98 & 99 WEST 
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( ND-WI-Q59.0CQ ) 

CRESTWOOD CRUDE 
TERMINALS, LLC 


S 89'21 ’37” W 
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Sgj (~ND-W]-058.510 ) 

o’ RANGELAND TERMINALS, LLC 


€ PROPOSED 
20” PIPELINE 


<L S9TH STREET NW 
( ND— WI-058.5 1 0.900 ) 

PLAN 

SCALE: 1"=20’ 


21 90S 


2 ISO- 


21 70' J 
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NATURAL 

GROUND 
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PIPELINE WARNING SIGN i 

AND TEST' swim : 2190 | 
(TYP. BOTH SIDES) 


5' MIN. 


5' MIN. 


5' MIN. 




L* 4' MIN 


PIPE SPECinCATIONS 

PIPE 20” O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


L~ I / 

PROPnsrn 


PROPOSED - 
20” PIPELINE 


86' MIN. 


1 


i-2i7o' 


— 2180’ 


PROFILE 

SCALE: r=20' H0RIZ. 
r=20' VERT. 


© 


X=2043278.94 
Y= 17544934.72 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 123RD AVENUE NW (UNIMPROVED) I 

AT STA. 0+33, ELEV. 2179.43' 


12/10/15 


03/30/15 


REV. DATE 


PRV 


JWH 


BY 


ISSUED FOR U SE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


A® DAKOTA ACCESS, LLC 


PROPOSED 20’ DAPL PIPEUNE CROSSING 

123RD AVENUE NW 

WILUAMS COUNTY NORTH DAKOTA I 


DRAWN BY: PRV 

DATE: 03/25/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND—WI— 068.51 0.900 


REV. 

B 


Williams 

COUNTY 


PERMIT NO. //-/" 6 T" /5/ >A 

COUNTY ROAD C ROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to \}j kola. f IccfcS LhC 
whose address is iCao 4 - WaTcr , 'lx Wfm .. 

(Applicant) 

t0 a Q,0‘ : C BkcHjL Oi I pKtf Ih, ! 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. S/j/ ^ located 
between the following Township and Range sections: 

(s-i )( r- fp-qq 

__ (j J 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


loj 

A 


i’l’OW'H - -OSH QhO 

CR R'MZ- 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

P lease no ti fy County Highway as to when work will start 
II id finish, (701)577-4521, The contractor MUST have a copy 
ol the permit and the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF L INES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF 51.000.00 THE I st 
TIME THEY ARE WITHOU T A PE RM IT. THE 2 nd TIMEf 
THE FEE WILL BE S5.000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWN ER O F THE PIPELINE MUST- AT THEIR E XPENSE 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR_ PIPELINE IN WILLIAMS COU NTY EASEMENT 
AREA. 



THERE IS TO BE NO DIST 


Date: 


of Way 


THE COUNTY RIGHT-OF-WAY. 


J h) \cr,h^ChmlLC 

Applicant 


Phone 


/ 


Sod .w-ozq-Qw 
c ,-W M 2- 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 1, TOWNSHIP 155 NORTH, RANGE 99 WEST 
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C ND-M-Q59.510 T 
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£ PROPOSED 
20 M PIPELINE 


ft P 

\20 M 


K ( ND-W-QS 9.000 ) 
RANGELAND TERMINALS, LLC 




(NO-WI- 05 S .940 ) 

elm 


% 53TH STREET NW 



2200 n 


2190'^ 


2 iao‘- 


2170 J ^ ROPOSm 20 “ 

PIPE SPECIF! CATIONS 

PIPE 20** O.D. x 0.438“ W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

^•r 2200*1 


- 2190* 


PROFILE 

SCALE: f=50' HORIZ. 
1”=20' VERT. 


© 


- 2180 ' 


^ 2170 ' 

X=2040634.94 
Y=1 754531 9.96 

DATUM; 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ COUNTY ROAD 42 
AT STA. 1+00, ELEV. 2194.46' 


04/15/15 


03/02/15 


RG 


JMH 


ISSUED FQR USE/PERMIT 


omdeqi 


EV.| DATE | BY | 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


f 


DESCRIPTION 


PROJECT NO. 


RC 


CHK. 


10395700 


WOOD GROUP MUSTANG, INC. 

VV N0RTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 

PROPOSED 20" DAPL PIPELINE CROSSING 

COUNTY ROAD 42 (123RD DRIVE NW) 

^ rn * ,kltv north dakctaI 


WLLAIMS COUNTY 


DRAM BY: PRY 

DATE: 12/15/1+ 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP,: 


DWG. NO. 

ND-WI— 059.940 


REV. 

c 




Williams 

COUNTY 


April I, 2013 

To Whom It May Concern 

Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 

All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 100' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name 


Owner or Representative: 




Print Name 



Phone Number 



Permit # 

Invoice # J 

Co Rd tf 

T o wnship 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1 305 | 213 1 1* St W | Wlllliton, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4272 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County wiii do tha installing and maintenance on stop signs at the 
owner's expense - ( FEE WILL BE DETERMINED 8 / WILLIAMS COUNTY SUPERVIS OR) 

Wt WILL COM TACT YOU WITH Tttg FES; DO MOT ATTACH AMY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: . % ] qO< OO 

/AMOUNT WILL St FILLED IN BY WILLIAMS COUNTY) 

Owner 


IM oi±f2 Qccps>%LLC2 _ 

Address [3a 2 v'-n^.w^ %tPe-e\~, 4-W igtr^ \^?COX 


Home Phone 
Alternate Phone 
Contactor 


> Name Spring brook; 

-re // H tWr. 1 


Section-T ownship- 1 


Contractor Phone # 

Township 
Location in Section 
Rig Location: 

Approach Type: O New Q Improved Q" Temporary Q Other 

Approach Use: Cl Residential O Commercial O Field Access Brother 

Additional Information 


Permit# -pfr- 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

iith grtida w® oo . w jj; sms. n d . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
HO EXCEPTIONS 


Range 1 5Ml^) 


LET Terr 


Rig Name 


jp/pjLi 


DM 


Accessing: County Road ud- F 2 - , 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: □ Mo Yes Size(i 8 inch min) tr CMP 

“CULVERTS MUST BE STEEL OR CONORETE-NO PLASTIC ALLOWED** 
Remarks: 12 2 (' ti*P 


t 

t 

"1 

a 

i 

.J 

* 


Location Mao 




I. the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standard: 
the Authorizing Agency may con^yctthe approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the awjw/aooticaM. This rrarmit misKhri ifc* contractor during construction, 


Phone Number 

Williams County Highw ay 

Agency 


V 2 ’ Ilk 


Date 


?--? / A 


b)b40l -059^0 


S-kbt e-iD e- 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL 8E D ETERMINED BY WILLIAMS COUNTY SUPERVISOR^ 

WE WILL CONTACT YOU WITH TRY FEE; DO NOT ATTACH ANY MONEY OR CHECKSI 

TOTAL PERMIT FEE DUE; Jf f QQ, QO 

Permit# //2-Q&- 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner T)(X\cDirx LCC _ 

Address 44ftiSfc >n , 1 K 'noo^ 

Home Phone 


Alternate Phone 
Contactor 


Williams County Highway Dept. 
PO Box 1305 

Williston ND 58802-1305 
Phone: (701)577-4521 

rtionda cq . vvi f l a m s . n d . us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Contractor Phone # 

Township Name 

Section-Township-Range 

Location in Section Su? YH d ^echxr) \ 

Rig Location; « Rig Name 

Approach Type: 

Approach Use: 

Additional Information 


0’ New 0 Improved O Temporary CD Other 


□ Residential O Commercial □ Field Access [FT Other |)ipf ) .Ip? ^plj 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20 1 min - 30' max) (25 ft rad max) 


Culvert Required: ^ No □ Yes Size(t8 inch min). CMP 

**CULVERTS MUST BESTEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 



I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 



ippJicam. This perfniTmust b' 


Own©r/Appticant(Pruy and 5 j 


frns County 


the Authorizing Agency may construct_the approach as needed, or cancel this permit and remove the driveway and charge all costs 


to the own' 


ontractor during construction. 


Phone Number 


Williams County Highway 


□ate 




Aulhorrzed Signature 


Agency 


Date / 


WP-UJl- 

6ft #i(Z. 

LU£s T ^pIDE. 


Springbrook Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 
FEE - $ 250.00 PER PERMIT 


(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook Township Board of Supervisors, or its representative, 


hereby grants permission to /}rro LjC whose 

O ■ (Applicant) 

address is J. ZGQ TYiO^ 4-Ur/^-Wv IV ~HG T)7 

(Applicant’s Address) ' 

to make a single bore for a (an) fin 11 CfcH&L ®d pipifini 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) io located between the 



following Township and Ran 


e 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

134 Ade vuJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Pjease notify Township as to when work will start and finish. 
(701) 580-5015 7 he co ntractor M l S 1 have a copy of the permit ami 
the cross section on site at all times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OjR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

VYLLJ LBE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WIT HOUT A PERMIT. THE 2nd TIM E - THE FEE WILL 
BE $5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWN ER OF THE PIPELINE MI I ST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Spnrtqbrook TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO D ISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 



Phone: 


I \)h-w\-0(^Ao0 

1314 A-oe. tvll) Page 2 


ts\103957\DISCIPUNE\CAD\DRAWNGS\93-PERMfT\NQRTH DAKOTA\WILUAUS C0UNTY\103957-PB- -064.900.dmg PLOT DATE: 4/22/2015 BY: HUMBERSON. JEREMY 


WHAMS COUNTY. NORTH DAKOTA 

SECTIONS 1 & 2, TOWNSHIP 155 NORTH, RANGE 99 WEST 


( ND-Wt-066.000 ) 

CRAIG A. MOEN 


0 

1 

m 

i 

<N 

9(T^ X 

s Ba- 42 'ir w (K 




FL( ^ 


JJ 


C ND-WI-064.000 ) 

CRAIG A. MOEN 


J g 

■n 

fe 

s <_> 

co O 

in 

*+ ui 
o tn 


PROPOSED 
20 m PIPELINE 


¥. 59TH STREET NW 
(~ND-WI-064.900 ) 

PLAN 

SCALE: 1“=20’ 


2170'-r 


2160- 


<0 

(0 

+ 

O 


si 

^lo. 

I 

CM 

r-) 


NATURAL-, 

I GROUND I 

L W 



PIPEUNE WARNING SIGN 

ANP TEST STATION , 17n . 

(TYP. BOTH SIDES) p^ 1,u 

J 


4’ MIN. 




7’ MIN. 


2150’-* ! 

PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


T 


PROPOSED 
20“ PIPEUNE 


86’ MIN. 

PROFILE 

SCALE: 1"=20' HORIZ. 
1"=20‘ VERT. 


' 4* MIN. 

T 


“ 2160 


^ 2150* 


/7N X= 20 380 10.04 
^ Y= 17545260.54 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 201 2 , NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 124TH AVENUE NW (UNIMPROVED) 
AT STA. 0+33. ELEV. 2159-89' 


04 / 22/15 


REV. DATE BY 


JMH 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PN 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 


WILLIAMS COUNTY 


DRAWN BY: PfTV 

DATE: 04/06/15 

CHECKED BY:PN 

DATE: 04/15/15 

SCALE: AS SHOWN 

APP.: 


DAKOTA 


DWG. NO. 

ND— WI-064.900 


REV. 

A 



Springbrook Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PE RTVTTT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook Township Board of Supervisors, or its representative, 
hereby grants permission to T) fllrirotA LU- whose 

(Applicant) 

address is hnaiuo •sTSecY \ jC *7 * 7 - oerz_ 

(Applicant's Address) 


s/\aaressi 

to make a single bore for a (an) ^ij p t jpp,lmA 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) [ ^ST located between the 

following Township and Range sections: 

— fS - a | y f ■p_ i<rsv) C R- <\<\ uh 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


NDTol-QbT-.qac? 

I Os' five- MU? 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish, 

_ (701 ) 580-5015 1 lie contra ctor Ml S 1 ha\e a cop \ of the permit and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARG ED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 
BE $5.000.00, 

WHEN REQUE STED BY EQUALITY TOWNSHIP. THE 
OWNER O F THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Spring brook TOWNSHIP EASEMENT AREA 

THERE IS TO BE NO PISTE RBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



Phone: 



(US -i u\-OtilAcO 
13-s" hue. . vuJ 


FILE: R:\. ;s\103957\DISCIPUNE\CAD\DRAMHNGS\93— PERMfT\NORTH DAKQTA\WI LLIAIIS COUNTY\103957-P8— I '067.900.dw9 PLOT DATE: 2/26/2015 BY: HUMBERSON, JEREMY 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 2 & 3, TOWNSHIP 155 NORTH, RANGE 99 WEST 


Si 

^1 


(~ND - Wl - 068 OOQ ) 
ROSE MARIE HALVORSON 


S 89*1 1 ’32’ W 


z> 

ij 

CM 

C** 


90* 


I * 


r> 


-H 

s 

ro 



I 


€ PROPOSED 
20 ' PIPELINE 


( ND—WI -067.000 ) 
GRAIG A. MOEN 


59TH LANE NW 
C N D— Wi - Q67l>0CP) 

PLAN 

SCALE: r=20’ 



2200’n 


2190- 


PIPE 20’ O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


86’ MIN. 


PROFILE 

SCALE: 1"=20' HORIZ. 
r=20’ VERT. 


1 - 2200 ' 


-2190 s 


-2180 s 

X-2032738.64 
Y=1 7544873.31 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <i 125TH AVENUE NW 
AT STA. 0+33, ELEV. 2194.80' 


05 / 02/15 


REV. DATE BY 


JMH 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


WILUAMS COUNTY 


PROPOSED 20" DAPL PIPEUNE CROSSING 

125TH AVENUE NW 


DRAWN BY: OP 

DATE: 02/10/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-067.900 


REV. 

A 



Springbrook Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook I ownship Board of Supervisors, or its representative, 
hereby grants permission to D Aa^<r,<=> LlC- whose 

(Applicant) 

address is '3 ><po Main ^e-pgT. 

to make a single bore for a (an) gfrjr Upufr-g- Ml p/ppliruL 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) located between the 

following Township and Range sections: 

(A - 3 M Ct- nil f g °i A 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


fo D~UJ l- OK) Q60 

\^U> kUQ. . I/VUJ 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 


Please notify Township as to when work will start and finish^ 

(701) 580-5015 1 he c ontractor Ml SI ha\e a com of the permit and 

(he cross section on site at ail times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
O R PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE Wil l. 

BE $5»000.00. ' — 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MU ST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Sprirtqbrook TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY ~ 



-OToqoo 
life Aoe • ajuj 


Page 2 


F1L£: R:\ a \1Q3957\DISCIPLINE\CAD\DRAWNGS\93-PERMn\NORTH DAKOTA\WIIHAMS C0UNTY\103957-P8-I -070.900.d«g PLOT DATE 3/30/2015 BY: VILLARREAL, PHIL 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS * * 3, TOWNSHIP 155 NORTH, RANGE 99 WEST 

£ 57TH LANE NW 


( ND-WI-070.000 ) 

CRAIG A. MOEN 



r~<£ PROPOSED 
20“ PIPELINE 


{. ND— WI-Q69.000 ) 

CRAIG A. MOEN 


C NQ-WI-07Q.900 ) 

PUN 

SCALE: l"=30’ 



NATURAL- 

21 60 ,_ i GROUND... I. 


2150’^ 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


103 ' MIN. 

PROPOSED 20“ PIPELINE 

PROFILE 

SCALE: 1’=30’ HORIZ. 
1*=20’ VERT. 


r 21 60’ 


-2150’ 


- *—2140’ 

X=2027341 .07 
Y=1 7544546.21 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 126TH AVE. NW (UNIMPROVED) 
AT STA. 0+38, ELEV. 2157.41' 


03/30/15 


REV. DATE BY 


JWH 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 


WILLIAMS COUNTY 


DRAWN BY: RG 

DATE: 03/25/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


DAKOTA 


DWG. NO. 

ND-WI— 070.900 


REV. 

A 



Springbrook Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook Township Board of Supervisors, or its representative, 
hereby grants permission to T)a\fi r jhl U-C- whose 

(ApDiicant) 

address is fOOm SIB^4-T 4W)j^-boA l 'TR . 

(Applicant's Address) 

to make a single bore for a (an) QJ2}_ C>\\ -pip-Cluo^ 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) Al it UJ located between the 

following Township and Range sections: 

( s - ?/(,) Ct - \ss \S)C p - a qx o) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


|£g AtfE 1\?LU 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify To wnship as to when work will start and finish. 
(701) 580-5015 1 he c ontractor iVH SI have a coin of the permit and 
the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2nd TIME - THE FFF, WILL 

BE S5.000.00, 

WHEN REQUE STED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MIJST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Sprinqbrook TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 



MD'IU \~OW Voo 
(^3 Me. K)iO 


Page 2 


Springbrook Township 

Williams County, North Dakota 


PERMIT NO, 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Springbrook Township Board of Supervisors, or its representative, 
hereby grants permission to T^xkohx _ whose 

(Applicant) 

address is !3«ro fPiOArx SlM&O, -fta rdm ) X 
to make a single bore for a (an) £n" Q\ l p /pgJt \\Jt_ 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 5~9 STfUt) located between the 
following Township and Range section^ 

(s-p/A Ct— iss~IV) ( g-qcnih 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Eft Sr. tyLu 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 

(701) 58Q-5Q15 1 h e contractor IVILS 1 h;i\e a cot>\ of the permit and 

the cross section on site at all dm es. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WITH OUT A PERM IT. THE 2nd TIME - THE FEE Wil l 
BE $5.000.0qT " 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIP ELINE IN Springbrook TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY 



fUD-toi ~0%A.°ioo 

sq sr. paee2 


FllE: * )cts\103957\DISCIPLINE\CAD\DRAWINGS\93-PERMn\NQRTH DAKOTA\WILUAMS CQUNTY\103957-PB /l-O02.9OO.d»g PLOT DATE: 3/30/2015 BY: VILLARREAL. PHIL 






WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 6 & 7, TOWNSHIP 155 NORTH, RANGE 99 WEST 

<E. COUNTY ROAD 11 (129TH AVENUE NW) 


S 59’34 26" W 


FLOW 


( ND-WI-082.000 ) 

BETTY M. 
CHRISTOPHERSON 


Q. PROPOSED 
20’ PIPEUNE 


C ND-WI— 083.000 ) 

BETTY M. 
CHRISTOPHERSON 


l^jD-WI-082.900 > 


PLAN 

SCALE: 1’=30’ 



E IPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1*=30' HORIZ. 
1*=20’ VERT. 


/7\ X=201 2344.77 
w Y= 17544092.39 
DATUM: 

ALL ELEVATIONS DERIVED ROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <t 59TH STREET NW 

AT STA. 0+68, ELEV. 2213.77’ 


M/M/15 


REV. DATE 


mu 

JWn 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


mm 


w 


WOOD GROUP MUSTANG, INC. 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSE D 20’ DAPL PIPEUNE C ROSSING 

I 59TH STREET NW 


DRAWN BY: OP 

DATE: 03/20/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-082.900 


REV. 

A 



WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH TH£ FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: 41 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner 

Address ( ' QQQ l/Y Vi | yA 1/7 , \ X 44007^. 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 


Permit# "jLZIjtlZ- 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

r onda w @ca . wifl i a m s . nd.us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name VY)£(2(2m2 Section-T ownship-Range ( s ^Vf-i^Ye- 1 ccb 

Location in Section UM, ! A S t 


Rig Location: 


Rig Name 


Approach Type: E New E Improved QEfemporary E Other 

Approach Use: E Residential E Commercial E Field Access E Other 


Additional Information 


u 


Accessing; County Road 
(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30 1 max) (25 ft rad max) 


Culvert Required: El No 


Yes Size(18 inch min] 


/€" 


CMP 


CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 


Remarks: 



// 




_^L 


,/■ 


Location Map 




QjpnenJAppNcantt Print and 


I. the owner/applicant of the above mentioned properly/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don’t follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the owner/jtfS&am. This permit on sir^wrttrifTes^n tractor during construction 

) 


Phone Number 
Williams County Highway 


Udl tf 


Williams County Authorized Signature 


Agency 


■A/g ?//£ 

Date 


omaco 

CMi 

loe^T 


CR (I 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing arsd maintenance on stop signs at the 
owner's expense - (FEE WILL 3£ DETERMINED QT WILLIAMS COUNTY SUPERVISOR) 


WE WILL CONTACT YOU WITH £ 
TOTAL PERMIT FEE DUE 


IE FEE. DO MOT ATTACH ANY MONEY OR CHECKS' 

}<)& j w 


Anns c 


{AMOUNT WILL BE LiLLED IN BV WfLtJAMS COUNTY) 

Owner PA^oTA U-C. ^ 

Address EijQO rOgiA 44a ~ti-0O2, 

Home Phone 

Alternate Phone 

Contactor 


Contractor Phone # 
Township Name 
Location in Section 
Rig Location: 
Approach Type: 
Approach Use: Q 

Additional Information 


< 5hrain^ brook- Section-Township- 

A/UJ Vq - < ??£c,tu>n Jti 


Permit # 


Williams County Highway Dept. 
PO Box 1305 
Wlltiston ND 58802-1305 
Phone: (701)577-4521 

.rfoonda vttjjBi'CP . w, flams . rad .us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Range 


Rig Name 


HU New Q Improved Temporary □ 


Other 


K 


^ n 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 


Approach Width (20' min - 30' max) (25 ft rad max) 

Culvert Required: Q Mo ® Yes Size(l8 inch min). 


/0'r 


CMP 


CULVERTS MUST BE STEEtTt JR COWCRETE-W3 PLASTIC ALLOWED** / 

j P / c C w ( Ls- ^ r t ' / Z 1 t 


Remarks: 


~rW 


t 





Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency mm^oii^itrucr the approaches needed, or cancel this permit and remove the driveway and charge all costs 
^applicant. This p ermit mu£\be/fffsite contractor during construction 


to the 



Williams County Authorized Signature 


Phone Number 
Williams County Highway 


A* //Co 

* Date 


Agency 


! n o ^ 


io t mCo^CD 

C£ 4*H 
EP&T < =>II5E. 


PERMIT NO // 2 -O T /SS 1 ^ 


Williams 

COUNTY 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to TA? \ 09 bx /4CCCS5Y LLC. 
whose address is \Zco tvyitm StB-g-gTj •) \ C ULTRA) i X VT-OO 

_____ (Applicant) 

to JcSoi^c a €09* 1 CLup e £>/ 1 pnjpi#lj i )r 


(place or bore) 


through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. i 1 located 


between the following Township and Range sections: 

(3 - ?/ LZ-) (T- 1S5T >j) 99/ j POLO ) 

,) f rzA 

A op Mar: l shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

P lease no tify C ounty Highway a s to when work will start 
and finish, (701)577-4521. The contractor MUST have a copy 
of the permit and the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOIN G ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF Sl.QQO.OO THE 1 st 
TIME THEY ARE WITHOUT A PERMIT. T H E 2 nd TIME, 
THE FEE WILL BE $5,000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST-AT T HE IR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



THERE IS TO BE NO 
THE COUNTY RIGHT-OF-WAY. 


Phone 




^ R:V M03957\DISCIPLJHE\CAD\DRAW1NGS\93-PERMU\N0RTH DAKOTA\WILLiAMS C0UNTY\1039S7-P 8 -h 1B4.900.d»g PLOT DATE 8/27/2015 BY: VILLARREAL. PHIL 


r 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 7 & 12, TOWNSHIP 185 NORTH, RANGES 99 & 100 WEST 


( ND-WI-Q 84.000 ) 

SCOTT ALEXANDER 


s aa’sj^r w 
FLO]^ 


2220 n — 


EM 

SCALE: T=50' - 



i PROPOSED 
20* PIPELINE 


C ND-WI- 084 . 90 CO 
£ 50TH STREET NW 



( HO-wi-aaj.Qoo ) 
BETTY M. CHRISTOPHER SON 


3 

8 

C=H 


s 

+ 


2210 - 


t 


NATURAL 

GROUND 


V MIN. ^ 

T 


AL-s 
'JO I 

Jr 





PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

* 1 - 2220 ’ 


2200’ J 


PIPE SPECIFICATIONS 
PIPE 20’ O.D. x 0.438’ W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
20* PIPELINE 



5’ MIN 

i* min,- m. 




4’ MIN. 




220* MIN. 

PROFILE 

SCALE: r=50’ HORIZ. 
1’=20’ VERT. 


- 2210 ’ 


u 2200’ 


(T) X=201 1758.57 
w Y=17543810.57 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOIO 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ COUNTY ROAD 1 1 
AT STA. 1+00, ELEV. 2216.29' 


06 / 11/15 


03 / 02/15 


12 / 22/14 


REV. DATE BY 


PRV 


OP 


OP 


ISSUED FOR USE/PERM IT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


n 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20" B n J CROSSING 

COUNT# ROAD 11 

WILLIAMS COUNTY 


DRAWN BY: OP 

DATE: 12/03/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-084.900 


REV. 

c 



Williams 

COUNTY 

April I, 2013 


To Whom It May Concern 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 

Company Name: 

Owner or Representative: 




Print Name 



C9r%) 3 66 y- 

Phone Number 


Date 


2-/ui-/,U 


Permit * //- Z 

Invoice a S > 'S~f~ 

Co. Rd tt [I 

Township 'ifLotfc- + 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1 305 | 21311"’ St W | Wllllston, ND 58802-1305 | Phons 701.577.4521 | Fax 701 .577.4292 

wllllamsnd.com 


Pherrin Township 

Williams County, North Dakota 


PERMIT NO, 


TOWNSHIP ROAD CROSSING PERMIT 
FEE - $ 0,00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Pherrin Township Board of Supervisors, or its representative, 
hereby grants permission to 'DtsMa Oocgsg, LLC^ whose 

(Applicant) ' ~ 

address is . \^OQ fa XuA ST& e£T. lx - 

(Applicant’s Address) 

to make a single bore for a (an) 2£2!_ QBjld# piplJw 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 1 3 3, Ai# fl ^ located between the 
following Township and Range sections: 

3' °\l id) (T- ISITW LO) __ 


Applicant shall be responsible to leave site in same condition as 
be lore crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


toB-U n-oq^-Qoo 

\ou) 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 
J701} 770-2915 I he contrac t or Ml M have a coin of the permit ami 
the cross section on site at all times. 


ANY INDIVIDUAL or company doing road bore s 

OR PLACING AN Y TYPE OF LINES WITHOUT A PERMIT 

C HAR GED A FEE OF $1.000.00 THE 1st T l VI F THEY 
ARE WITHOUT A PE RMIT. THE 2ni> TIME - THE FEE WILL 
BE $5.000.00, 


WHEN REQUESTED BY EQUALITY TOWNSHIP T HF 
OWNER OF THE PIP ELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPO SE THE UNDERGROUND UTILITY OR 
PI PELINE IN Pherrin TOWNSHIP EASEMENT APFA 

THERE IS TO BE NO DISTURBANCE OF ANY KTTNTi IN 

THE TOWNSHIP RIGHT-OF-W A Y. ~~ — ■ 



\db-Wi- 093 Qoo 

/2C 


Page 2 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 9 * 10, TOWNSHIP 155 NORTH, RANGE 100 WEST 

£ 59TH STREET NW 


§, 

I 


S BS’17'07’ W 


FL/W 


( ND—WI -093,000 ) 

TIMOTHY W. BROWN 



OT* 

p 


<N 

1M 

o 


C ND-WI— 092.000 ) 

TIMOTHY W. BROWN 


I 


£ PROPOSED 
20“ PIPELINE 


( Nb-WI-093.900 > 

PLAN 

SCALE: 1*=20* 


1940’-i 


§* 

OC 

a. 

k 


1930’- 


1920’- 


NATURAL- 


0*1 


5 I S 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r 1940’ 


— — ■ — 

f S ! 

I- MIN. 6 ’ t M,N ' /“J" 



4’ MIN. — 

*— 4’ MIN. "" 


T PROPOSED S 




20“ PIPEUNE 



8,6' MIN. * • . 1 



-1930’ 


1920' 


PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


© 


PROFILE 

SCALE: T=20' H0RI2. 
r-2tf VERT. 







C 

03/30/15 

PRV 

ISSUED FOR USE/PERMIT 

PA 

B 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

12/22/H 

ET 

ISSUED FOR REVIEW 


REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X* 1995959.30 
Y=1 7541 305.09 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 132ND AVENUE NW 
AT STA. 0+33, ELEV. 1931.80' 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 30* DAPL PIPEUNE CROSSING 

132ND AVENUE NW 


DRAWN BY: ET 

DATE: 1 1/06/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-093.900 


REV. 

c 



Williams 

COUNTY 


PERMIT NO. /{' j '0 T ^/5~5y 


COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Williams County Commission board, or its 
representative, hereby grants permission to ' Qg Yj A A I-V aiUU-, 
whose address is IDain fATglCT H/T/st/TU ’ 1/ -TV /YVZ. 

f A nnl 1 i^ntt ^ 


(Applicant) ' 

a Shy 11 


Mp X lu -tt 


to 

(place or bore) 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. Q_ located 
between the following Township and Range sections: 

- fy h) f'f- i I/’yajI) 




Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 


Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


rOD-LOl - ■' 

A ^ >££ Oj 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

fig.fts g. noti fy County Highway as to when work wi ll start 
and finish, (701)5 77 -4521. The contractor MUST have a copy 
<>1 the.jpermit and the cr os s section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAT1 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF $1.000.00 THE 1 S1 
TIME THEY ARE WITHOUT A PERMIT. THE 2^ u TIME. 
THE FEE WILL BE S5.000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY- THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND f JTIT.TTV 

OR PIPELINE IN WILL IAMS COUNTY EASEMENT 
AREA. " “ 



THE COUNTY RIGHT-OF-WAY 

■ DfylhAf L.L C 

Applicant 


Date: 


and Right of Way 


Phone 


i 0O- c \O‘S- 

r c~> 

I 



^' LE: R ' XPr 103957 \DISCIPUNE\CAD\DRAWlNGS\ 93 -PERMn\NQRTH DAKOTA\ WILLIAMS C 0 UNTY\ 103957 -P 8 -ND- 1905 .dwg PLOT DATE: 5 / 6/2015 BY: VILLARREAL, PHIL 



WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 8 & 9, TOWNSHIP 155 NORTH, RANGE 100 WEST 

£. 59TH STREET NW 


LJ 

S S7'37 23 W _j 


FLOW 


( ND-W- 100.000 ) 

JUSTIN FOLVAG 



3 (TTD-W-09S.200 ) 

* ERVING W. FLATEN 

QC 


T 


£ PROPOSED 
20" PIPEUNE 


( ND-WM00.905 ) 

PLAN 

SCALE: 1”=50' 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


1890* ~i 



CT> 

O 


<L 

o 

CC 

1 Ld 

* z 

O 

s 





£ 

CL 




z 

< 

Ll. 

O 


JZ 

Z 

< 

§ 

o 

| 

o 

LV 

to 

to 

1 ■*— 

LlJ 

O 

UJ 

OO 

CL 

O 

1 — 

a 

00 

Q- 1 
o 
1 — 


1 'w' 

CM 

o 

C\l 


O I 


OO 

GO 

to 

'tf- 

o 


+ 

+ 

+ 

+ 

4- 


o 

o 

o 

o 




H 




1880' 


1870’ - 1 


PIPE SPECinCATIONS 
PIPE 20” O.D. x 0.438” W.T 
API 5LX-70 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
20* PIPEUNE 


PROFILE 

SCALE: r-50 1 HORIZ. 
r=20’ VERT. 


1-1890* 


1880* 


■“1870’ 


/tn X=1990704.17 
^ Y=17541097,46 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 

BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L COUNTY ROAD 9 (133RD AVENUE NW) I 
AT STA. 1 4-00, ELEV, 1886.22' 


06/07/15 


03 / 02/16 


12/22/M 


REV. DATE 


PRV 


OP 


ET 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20" AF PIPELINE CROSSING 

COUNTY ROAD 9 (133RD AVENUE NW) 

CY’IIIUTV ' 


WILLIAMS COUNTY 


DRAWN BY: OP 

0ATE: 12/04/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


north Dakota! 


DWG. NO. 

ND-WI- 100.905 


REV. 

c 


Williams 

COUNTY 

April 1, 2013 


To Whom It May Concern 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 

All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 

Company Name 

Owner or Representative; 





£2l >J 5^7 

Phone Number 



Date 


Permit # 


Invoice U 


Co Rd* 

f 

Township 



Highway Department | Dennis Nelson, Superintendent 
PO Box 1 305 I 213 1 l lh St W | Wllllston, ND 58B02-1305 | Phone 701.577,4521 ] Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

iTO? SIGN Fti -S I5Q.0G (Williams County will do tha instating and maintenance on stop signs at the 
owner’s expense - [FEE WILL 3£ DETERMINED S WILLIA M S COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH VhK FEE: DO NOT ATTACH AMY MONEY OR CHECKS 1 

TOTAL PERMIT FEE DUE: j<QQ , gts 

(AMOUNT WILL SG PILLED h>l SV WILLIAMS COUNTY) 

Owner 
Address 


Vn\Cj9&A I^CCT’g.W 

3oo fwii^ Tx Thx>2~ 


Home Phone 
Alternate Phone 
Contactor 


£iP.,>Y 

MjJ tk Oj~ Sg <JcCC>f\ *7 


S ection-T own sh i p- 


Contractor Phone # 

Township Marne 
Location in Section 
Rig Location 

Approach Type: O Mew \~\ Improved Q Temporary Q Other 

Approach Use: n Residential Q Commercial CJ Field Access O^bther 

Additional Information 


Permit# 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

i rfl C F-i j B o j. vsiljiig m j . j’j.ri Ui 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
51,300.00 FEE; 2nd OFFENSE 
55,000.00 FEE 
NO EXCEPTIONS 


Range 7~- ISfeVfc- j 0Q U3\ 


Rig Name 


Accessing: County Road 

(The part of the approach that meets the County Road fHUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20 r min - 30’ max) (25 ft rad max) 


Culvert Required: 


□ No □ Yes Size(i8 


•p ip -d 


IHL 


inch min) 


CMP 


“CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 
Remarks: 



I. the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards. 



the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge al! costs 


to ih 


the contractor during construction 


Authorized Signature 


Phone Number 
Williams County Highway 




Date 


Agency 


Date 


)\)D-U3l~ loo A0€~ 

Flic „T- 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $1 50.00 (Williams County will do the installing and maintenance on stop signs at the 
owner’s expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH ME FEE, DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: QO ,f) O 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner XkkLatA Lie, 

Address 13 CO main ^T5ger. \ X 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


a 


Permit # 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

r hondaw@ co. willi a ms. nd. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 




Section- 


Location in Section A L&jAj rfl- % 


Township-Range (S- sXr-iartiyfe'c ia^) 


Rig Location: Rig Name 

Approach Type: Q New □ Improved EIE Temporary □ Other 

Approach Use: EH Residential EH Commercial EH Field Access G-HSlher 

Additional Information 


J&- ^ 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30’ max) (25 ft rad max) 


Culvert Required: □ No □ Yes Sizefis inch min) CMP 

^CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 


p u p j 


IW 



r 



I. owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 

the contractor during construction 


Phone Number 


Williams County Highway 


'/zs //(^ 


ms County Authorized Signature 




Agency 


Date 


iud-udi- io oA&r 
02 -ttq 

li^CX-r R_ 


k> 


Pherrin Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE -$0.00 m PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Pherrin Township Board of Supervisors, or its representative, 
hereby grants permission to T^lr cAa LiC . whose 

(Applicant) 

address is J3D0 STP-egT, LtoSafa^CuIX HslQCrz.. 

(Applicant’s Address) 

to make a single bore for a (an) Q# 1 r;£u.foi_ rDil prp>lirtjg_ 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 0SMU 2 located between the 

following Township and Range sections: 

I55V/^) ~ iDoflQ} io\ 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


JbD-tOH 10 b^OO 

135" tVUE. . 
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shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify To w nship as to when work will start arid finish 
. (701)770-2915 'I lie cont ra ctor Ml S I' have a com of the nermii an, I 
the cross section on site at all times. 


ANY INDIVIDUAL OR C OMPANY DOING ROAD rob es 

SB PLACING ANY TYP F , OF LINES WITHOUT A PERMIT 

WILL BE CHARGE D A F EE OF $1.000.00 THF. 1st TIME TH EY 

^- E WI ., I HOUT A PERMIT. TH E 2nd TIME - THE FEE W in 
BJb £5 fc QOQ,flO. “ ** 


^ HEN REQ UESTED BY EQUALITY TOWNSHIP the 
OWNER OF THE PIPE L INE MUST-AT THEIR EXPE NSE- 
LOCA TE AND EXPOSE THE UNDERGROUND imi.rrv no 
PIPELINE IN Pherrin TOWNSHIP EASEMENT AREA 


THERE IS TO BE NO DISTI RBANf E OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY ~ 



RjOWi - tOlo^OO 
135" fiDE . MLJ 
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FILE: R; \ Prc IQ3957\DISCIPUNE\CAD\DRAWINGS\93-PERMfT\NORTH DAKOTA\WILLIAUS C0UN1Y\1 03957-P8-I 


WILIAMS COUNTY. NORTH DAKOTA 

SECTIONS 7 & 12, TOWNSHIP 155 NORTH, RANGES 100 & 101 WEST 


( ND-WI- 105.000 ) 

MARYANN MACKLIN 



ND— Wl - 1 Q6.000~~) 

LUVERNE TUFTO 
LIFE ESTATE 


£ PROPOSED 
20 * PIPELINE 


j ND-WI- 1 06.900 ) 

z SI 


PLAN 

SCALE: 1"=40’ 



1990'-i 


1980' 


1970'- 


1 1960’ J 

PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


r 1990’ 


— - 1980’ 


• h 1970’ 


PROFILE 

SCALE: 1”=40’ HORIZ. 
r=20’ VERT. 


Aft X=1 98031 6.01 
L17 v=l 


■L i960’ 


Y=1 7540895.26 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 135TH AVENUE NW 
AT STA. 0+50, ELEV. 1984.17' 


12/10/15 


05/07/15 


03/11/15 


REV. DATE 


JMH 


PRV 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


CH 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 * DAPL PIPELINE CROSSING 

135TH AVENUE NW 


DRAWN BY: OP 

DATE: 03/03/15 

CHECKED BY: PA 

DATE: 03/09/15 

SCALE: AS SHOWN 

APP.; 


NORTH DAKOTA 


DWG. NO. 

ND-WI-1 06.900 


REV. 

c 


Missouri Ridge Township 

Williams County, North Dakota 

PERMIT NO- 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge township Board of Supervisors, or its representative, 
hereby grants permission to T^lI C£>kj& Li C whose 

(Applicant; 

address is ^3 00 TTinuOi ."Tz, 

(Applicant's Address) 

to make a single bore for a (an) &n H CfcuM &A pi fit W 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) I 3s^D£,Efc docated between the 
following Township and Range sections: 

( s-y/z-z-Ynis-g^C;?- loo/ ioi u h 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


fOD-W i ~ 10 ioQCO Pa e el 
135" ftue,- 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and fi nish. 
(701) 57Q-8707 T he c ontractor iVK S I hav e a com of the pcrnn l and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORFS 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGE!) A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nt> TIME - THE FEE WILL 

BE $5,000.00. — 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST- AT THE IR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE I N Missouri Ridge TOWNSHIP EASEMENT AREA 

THERE IS TO BE NO DISTURBANCE QF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY ” 



MD-udi- \0l>Q<X> 

'35't^OE. TV> LcP 
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FILE: R; \ Prc 1Q3957\DISC1PUNE\CAD\DRAWINGS\93-PERMIT\N0RTH DAKOTA\WILLIAMS CQUNTY\103957-PS-ND-1 j.BOO.dwg PLOT DATE: 12/15/2015 BY: HUMBERSON, JEREMY 


WILLIAMS COUNTY, NORTH DAKOTA 




1990* 


“ 1980' 


1970* 


APE SPECIFICATIONS 


PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: T=40’ HORIZ. 
1"=20' VERT. 


q X=1 98031 6.01 


Y= 17540895.26 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 135TH AVENUE NW 
AT STA. 0+50, ELEV. 1984.17’ 


12/10/15 


05/07/15 


03/11/15 


REV. DATE 


JMH 


PRV 


JTW 


BY 


ISSUED FOR USE/PERMTT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


CH 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


i® DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 DAPL PIPEUNE CROSSING 

135TH AVENUE NW 


DRAWN BY: OP 

DATE: 03/03/1 5 

CHECKED BY: PA 

DATE: 03/09/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-1 06.900 


REV, 

c 



Contract Number 


District Tracking Number 




same as signatory for permit) 


Mai linn Address 


ttous-km 


Preparer - Consultant 


I Coetstt Naum r'v , . t 

Mm 3ermi_ Sherrill 

-S Citv _ 


m ££ mm £. 


Utility Contractor 


Campany Name 




ihone Number 


MailinoAddress 


TYPE OF F ACILITY (Complete appropriate space only,) 
! Description of Proposed Facility 


"VBLMx&m ’j. 

Pipeline Reassure . _ 

' jdWT i, wo PSi£> 


Number of Cables 


Length of Down Guys 


Size of Casing 


Length of Casing 


Location of Polei[3) 


Local ion of Appurtenances 


Location - Olhers 


See page 2 for additional Terms and Conditions 

APPROVAL 


Company Name (Utility Agency) 


Authorizp^Utillty Agent Name (Type or Print) 


Authorize Al 


'VteS^resident, Land 


Ua e , / / Authorized Agent's Si q r taiiirA 

= . _ 

To be signed by Owner, Partner, Corporate President, Vic^resident^r^ 
authorized Corporate Officer, please attach copy of Power of Attemeforoth 

The Owner is hereby grant ed permiss io n to install a nd maintain the facilities 
and made a part hereof [ nddot Apyrovud {Date 


NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

District Engineer (Type or Print) 


District E| 


Signature 



■lumber ^ 

m 

ZIP Code 





For State Use Only 
District Tracking Number 


SFN 7995 
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(A) Installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer. 

(B) Owner shall notify the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing 
said facilities. All disturbed areas shall be restored to their original condition in a manner satisfactory to the NDDOT district 
engineer. 

(C) The owner shall be required to wear an ANSI/ISEA 107-2010 Class II high visibility garment while within the highway right- 

of-way as per the requirements of 23 CFR 634. 1 a 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under 
ri^it'of way °* Wa ^’ ma ^ imaged as a result of the installation and maintenance of said facilities on highway 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole 
cost ana expense when requested to do so by NDDOT. The owner may be held responsible for delay costs caused by the 
owners failure to use reasonable efforts to relocate or adjust facilities in a timely manner. 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause 
and upon notice to the Owner. 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the 

consideration hereof, does hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, will 
j? e S2? P a rtJCipation In, denied the benefits of, or be otherwise subjected to discrimination in the use of sard 

facilities, (2) that in the construction of any improvements on, over, or under such land and the furnishing of services 
thereon, no person, on the grounds of race, color, national origin, will be excluded from participation in, denied the benefits 
of, or otherwise be subjected to discrimination, (3) that the Owner will use the premises in compliance with ail other 
requirements Imposed by or pursuant to the Acts and regulations, such that no person on the grounds of race, color, or 
national origin, will be excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination in 
the use of said facilities set forth in this Assurance. 

That in the event of breach of any of the above Non discrimination covenants, the NDDOT will have the right to terminate 
this Permit and to enter or re-enter and repossess said land and the facilities thereon and hold the same as if said Permit 
had never been made or Issued. 

(I) If the utility facility includes drain tile, a "Request for Drainage on Highway Rights of Way", state form number 50909, must 
be made in conjunction with this permit. 

(J) The Department's review and subsequent approval of this permit request does not relieve the applicant of the responsibility 
to comply with all Federal and State laws and regulations that govern, but are not limited to, the protection of wetlands 
threatened and endangered species, and migratory birds. The applicant is responsible to comply with all Federal and State 
laws ana regulations that govern the protection of cultural resources within the permit application area {e.g„ S.106 of the 
National Histone Preservation Act, 36 CRF Part 800; ND Century Code 55-02-07; ND Century Code 55-03-01 1} The 
applicant shall be aware of the ND State burial faw (ND Century code 23-06-27; Administrative Rule 40-02) and ensure 
compliance for any discovery of human remains within the permit request area. 

(K) The Contractor agrees that NDDOTs review of the utility relocation plans, specifications, calculations, and field inspections 
^allbe &o^y for NDDOT purposes and not for the benefit of the Utility or any third party and shall not be deemed to mean 
that the Utility s design and construction is structurally sound and appropriate or meets applicable federal and state 
regulations, laws, or focal ordinances, codes, or industry standards (collectively, “Requirements"). The Utility affirms that it 
has taken all of the actions necessary and required for the construction, operation, and maintenance of its facility authorized 
hereunder, including compliance with all Requirements." 

(L) Detailed location maps showing lateral offsets from roadway centerlines are required for a permit. 
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Please attach detail location map for each Utility Location. Use multiple utility locations when changing lateral offsets. 



MllljijW ' fog* 

i 

f/nWMm 

WSnSm 


B) 

Reference Marker 

_ 2TI 


Longitudinal Offset (feet) 

2/jO* 

(D 

CD 

Si 

1 

Latera^ffeet (feet) 


For State Use Only 


Begin 

End 

Location Number 

Reference Pt 

2LM& 

Offset 

- 

Reference Pt 

Offset 


Reference Marker 




Direction From Centerline (N, 


on i-rom cer 

EM 



Longitudinal Offset (feet) 

Lateral Offset (feet) 


:eraj Offset i 

&U7 





1 Utility Location 

□Along or ^Across 


(For State Use Only | 


Begin 

End i 


Reference Pt 

/Z.^2" 7J*S 

| Offset 

Reference Pt 

Offset i 

IF 

* 

@1 Wlfm 

Direction (N, S, E/© 

_ W6SF 

Approximate Miles From 

. 22- 




Begin 

Reference Marker 

/z- 

Direction (N, 

tlfefE 

Longi|tUjlin|l^fseJ (feet) 

■o 

c 

LU 

Reference Marker 

13 

Hi 


Direction From Centerline (fJ) S t E, W) 

i w4\ 

Lat^l^ffgJ[Ceet) 

DirectionR-onvCenterline (N,^E, W) 

Lateral Offset (feet) 

1 1 Qf. ff - n -vj/^C 



* * lirfPA&s - 
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Highway Number 

Utility Location 

|Along or IHAcross 



Begin 

End | 

Nearest City or Hwy Jet. 

Direction (N, S, E, W) 

Approximate Miles From 

Location Number 

Reference Pt 

Offset 

Reference Pt 

Offset 

Begin 

Reference Marker 


Longitudinal Offset (feet) 

*o 

c 

LU 

Reference Marker 


Longitudinal Offset (feet) 


Lateral Offset (feet) 

Direction From Centerline (N, S, E, W) 

Lateral Offset (feet) 


l T^” 


■Z.'^Vd 














NOTICE : The Recipient must comply with ALL applicable Federal, State and local laws, rules, 
regulations, codes, ordinances, etc., including, but not limited to North Dakota Century Code, 
Chapter 49-23. (ONE-CALL EXCAVATION NOTICE SYSTEM) 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said facilities on highway 
right of way shall conform to the following provisions: 

1. Within thirty (30) days after construction, maintenance, relocation, or removal of said facilities, 
any right of way scars shall be removed and disturbed areas restored to original condition. 

Existing topsoil shall be removed prior to excavation and stockpiled until all disturbed areas are 
restored to original grade. The stockpiled topsoil shall be evenly and smoothly replaced over the 
areas disturbed by the trenches or pits. 

2. Vehicles and other work equipment used to install or maintain said facilities within highway 
right of way shall, where possible, use established access points, service roads, driveways and 
approaches to enter or leave the outer portion of the right of way for the performance of 
necessary work operations. Such vehicles and work equipment shall not be parked on the 
through-traffic lanes or shoulders of the highway during installation or maintenance of said 
facilities. The parking of equipment, vehicles, and storing of materials in the median on 
divided roadways is not permitted. On all roadways, parking and storing of materials may 
be permitted only if equipment, vehicles and material are located a minimum of 60 feet 
from the outside edge of the driving lane. 

3. Protection to the free and safe flow of the highway traffic shall be as required in accordance 
with the "Manual on Uniform Traffic Control Devices", current edition. 

4. The Recipient will notify the District Engineer of the Department of Transportation forty-eight 
(48) hours prior to beginning this installation. Immediately following the final clean up of the area, 
the Recipient shall again notify the District Engineer of the Department of Transportation. 

5. The Department of Transportation may not be the total fee owner and does not warrant the 
title to the highway right of way covered by the terms of this permit. The Recipient shall be 
responsible for reviewing the public records to determine ownerships and any encumbrances to 
the title of the properties covered by the terms of this permit. 

6. Trenches and pits opened within the right of way shall be cut to O.S.H.A. Standards and shall 
be of minimum width necessary to accommodate installation of said facilities. Trenches and 
Pits shall not be left open overnight, or unattended. Slopes shall not have more than a 2” 
drop off, all slopes shall be 4:1. 

7. Trenches and pits opened within the right of way shall be backfilled with the same material 
originally in place, compacted to a density equal to that of the adjacent undisturbed soil and 
restored to the original grade. The backfill shall be tamped in layers not exceeding six (6) inches 
in compacted thickness. Consolidation of the backfill by saturation or ponding is not permissible. 



8. The pipeline shall have a minimum of thirty-six (36) inches of cover within highway right of 
way. 

9. On longitudinal installations, where the buried cable or pipe is installed by plowing, the plowed 
ridges shall be mechanically compacted and made flush with the original ground. 

10. Casing pipe, where installed, shall extend a minimum of two (2) feet beyond the toe of the 
highway inslopes. The casing pipe shall be sealed at both ends to prevent formation of a 
waterway through the casing. 

1 1 . The pipeline shall be installed under the surfaced section of the highway by boring or jacking 
pipe through the roadbed between the clear zone limits. Wet boring or jetting of the pipe under 
the roadway is not permissible. 

12. The diameter of the hole for bored or jacked installations shall not exceed by more than one 
(1) inch the outside diameter of the facility. Oversized bores, overbreaks, and unused holes shall 
be backfilled with grout. 

13. The location of the pipeline crossing shall be indicated by a marker post installed on each 
side of the highway at the right of way line. An identification sign shall be attached to one of the 
marker posts showing the name, address, and telephone number of the pipeline company. 

14. The Department of Transportation shall be notified in advance of any proposed change in 
the type of transmittant carried by the pipeline, or any increase in the maximum working pressure 
specified in the application for the permit. 

15. The casing pipe shall be continuous and shall extend a minimum of two (2) feet beyond the 
clear zone or two (2) feet beyond the toes of outer inslopes of the highway, whichever is further 
from the highway center line. The casing pipe shall be adequately sealed at both ends with 
suitable material that will prevent the formation of a waterway. 

16. Casing is not required if approved extra wall thickness pipe is installed. 

17. The Recipient shall indemnify, save, hold harmless, the State of North Dakota, its agencies, 
offices and employees, from any and all claims of any nature arising from any direct, indirect, or 
consequential damage to real property or business, including all costs, expenses, and attorney's 
fees, which may in any manner arise out of or result from this project. 

18. The topsoil will be replaced on all disturbed areas and seeded as determined below (provide 
a temporary cover crop): 



Seed Class Mix Requirements 



Class II - Early Season 


Grass Species 

Variety 

Pounds Pure Live 

Seed Per Acre 




Western Wheatgrass 


Switchgrass 


Green Needlegrass 


Sideoats Grama 


Slender Wheatgrass 


Grass Species 
Western Wheatgrass 


Switchgrass 


Green Needlegrass 


Canada Wild-rye 


Slender Wheatgrass 


Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 


Dacotah, Forestburg, or Sunburst, 
Summer 


Lodorm, AC Mallard, Fowler 


Killdeer, Pierre, Butte 


Revenue, Primar, Adanac, Pryor, 
Firstrike 


Total 


Seed Class Mix Requirements 


Class II - Late Season 
Variety 

Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 


Dacotah, Forestburg, or Sunburst, 
Summer 

Lodorm, AC Mallard, Fowler 


Mandan 


Revenue, Primar, Adanac, Pryor, 
Firstrike 
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Risk Management Appendix 

fifty L '“ 0SeS "to Prlvate ***** earn**. Corporations, Etc. (rofettW to as 

Recipient agrees to defend, indemnify, and hold harmless' tfie state of North Dakota its aaencies nfflnen-c 

butnot P SSnst S Wn j? nd c,aims based on #» vicarious liability of the State or its agents 

the & T?, «*?*** ne »nce. comparative and/or ccntSSSS 
negligence or fau t, sole negligence, or intentional misconduct. The legal defense provided bv tiZ 
Recipient to the State, under this provision must be free of any ccJtoKteSst evenTSnrtL^ 

toe. bfate harmless for all costs, expenses and attorneys' fees incurred if the State Drevails in an adi™ 

oMnat’i \ ,? cip,0nt in establishing and litigating the indemnification coverage provided herein This 
obligation shall continue after the termination of this agreement. P ,n ' 1 013 

an0 lteop 1 in ,0,ce ddtln S Hie term of this agreement, from insurance companies 

■»—•> »— «•»>- *> - **£» 

J - “ «■ * ** 

o{ compensation insurance meeting .all-statutory limits. 

IddltfSal toSl 2*5? 30(1 2 ® g f nci0 ®' off,cers ' m(i employees (State) shall be endorsed as an 
4) Srd f ^dni^Th^^S 8r ^«p S - er,ehal l ab,,fly automobile liability policies. 

S 8? S? ™ shaif - contain a “Wm ofGubro gallon” in favor of Re state of North Dakota 

SiftenSte^ «*^T^ not be canceled or. modified without thirty (30) days prior 
written nptfc© to the undersigned State representettive. * ™ 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1 3 and 4 a h™» 
to the undersigned State representative prior to commencement pfX SKamJit 

ifeS a V7„dmimlnte 3 at fT? C0PfeS « •* "***> lnsuranca documents, 

^TT' 7 ® roofsements at any time. If Recipient's insurance will expire prior to the term of thf- 

eSden^toa’the renews the Tc™ requiremen!s and tonffi a Certificate of insurance 

Am/ h 9 the renewal to the undersigned State representative prior to the expiration of the insurance 

policy must first qualify as S be appointed £ the 
Section 54- 12~ 03 ^ eneral as a Special Assistant Attorney General as required under N.D.C.C. 

to Drovtde^Mib/ cnuom raC ! IS SU f let ' L he Recipient shall obtain insurance protection (as outlined above) 
Subcmfracforin Soft? the R ® cfpient and *» Staf e as a result of work undertaken by the 

Contract are cove red hu n ki & r ^!> ient Sfla ^ ensLire ^ at an ^ ancJ all parties performing work under the 

SKL1S5SS ’S2S, 1 "? in te sur r 6 as OUtlined above - A “ Subcontractors performing work 
Rectoient shall L 2 ?h 2* |he same SC0 P e of insurance required of the Recipient The 

Subcontractors! responsible for ensuring compliance with those requirements by a! 

oTS^ pa * first) as respects any insurance, self-insurance 

ban kruptey * the 

=S§SSsS~S« 

B¥fon , y ' " e " Company, tnc. The State will he indemnified, saved, and held harmless to fnif 
above. 3ny CQVGra9G actuafiy secured by the Recipient in excess of the minimum requirements set forth 


RM Consulted 2007 
Revised 5-09 



Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 




D akota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 


*/*>■/; 6 , 


I fcsSSjkrc Vi ” PreSi<l9nt ‘ nd Right of Way 

Type or Print Name & Title 



n^nri k\fuiuui3if\ nctoiitfL 



DRIVEWAY APPLICATION & 

North Dakota Department of Transpci 
SFN5918 (Rev 06-2015) 




PERMIT 

Nation, Maintenance Division 


Permit 

Number 


/ \&\ou 


1 ' — 



District / 
Number 

0 



y&ttCTft m-r- s«, / f r 

Feiephone Number 

BOO VY\MrO STG>E^y- 



ZIP Code 

1-007 , 


Drivewa y Information on State Hi oh wav Riaht of Wav 

I Number of Driveways 1 ■" l ■ ~ — ^ — ~ -■ — * 

A TtK*h? $Q.GR,r 


Location 

I AS 3 l 

Town 




„cmsir t 

Commercial 


Direction □ nD s 


w 


— teeTVl ftWn CM m/iA.bh 

Highway^ 7 I Junction I 


side of Route j J si? 






Mile Marker mimber 


5 


a 


?v3&> 


Description of proposed work on state right of way and type of business served . 


Wno'iioL m-vt 

Q r 


/ -ennp && j- Q iAx&/y &T) QACbi OK 


pipJLlln^ C-&nsT?kuctU)/] . 


hfr f S f an y permit issued and any entrance built or work done shall be in accordance with clans" 
.. h d heret0 and made a part hereof, and Permit Specifications printed on the reverse side of this sheet if 

Sf 'T* n" S *S C0nstmct the drive t0 the s P ecified dimensions including the ^^cSlwrt iJSSh aS" 
slopes the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this^ermit and 
remove e rive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 

These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 
be removed during non-work hours everyday. 


APPLICANT 





NORTH DAKOTA 

DEPARTMENT OF TRANSPORTATION 


J 

District Engineer (Type or Print) 


A. W, 


L.T 


h i-nyn icci i i yuc uj nmu 

O ttuJM 


Title 


Date 

Permit granted; 


9 //ft, 


PiiaeiicSd^ Right of Way ***“ Tjtf /,/. 

/ Date 4 


Date 


Sketch; 


Construction shall be completed by: 

rzhthu 


Date 




(Original to District File, copy to Applicant) 


iub-kn-w^tfoo 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 11 k 12, TOWNSHIP 155 NORTH, RANGE 101 

t 59TH STREET NW 


WEST 


£ ( ND-WI- 11 3,300 ) 

5 . CRAIG M. MclVOR 



€ PROPOSED 
20 * PIPELINE 


CND-WI-1 16.310 ) 


^ folroto £ 0 

II — J 

Lj 

“T "T” 

C ND- 

f 

(N 

-WK 

£1 li ill 

n 3,900') 

— 

a 




O ^ rEJiLit. LIIHL 

11 — y\p 

U 

* 

PLAN BEAR PAW GAS PIPELINE 


^ PIPELINE 
WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 
2080 



20 1 O’- 1 

PIPE SPECIFICATIONS 

PIPE 20’’ O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: HDD 

MIN. TEST PRESSURE: 1,800 PSfG 

MOP: 1.440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
20' PIPELINE 


470' MIN. 

PROFILE 

SCALE: r=100’ HORIZ. 
r=20’ VERT. 


c 


ND-W-1 13.900 SUPERSEDES ND-WI-1 14.900 | 


4 MIN, 

L 2010’ 

/p, X=1975001.13 
DATUM: W Y=17540791.41 
ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ US 2 (SOUTH BOUND) 

AT STA. 2+68, ELEV. 2070.25’ 


TO/21/15 


REV. DATE 


PRV 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTAKGJNC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20" DAPL PIPEUNE GROSSING 

US 2 

NORTH DAKOTA 


DRAWN BY: OP 

DATE: 06/19/15 

CHECKED BY: EDF 

DATE: 06/29/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-1 13.900 


REV. 

A 
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Missouri Ridge Township 

Williams County, North Dakota 

PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to Qcf LUC _ whose 

(Applicant) 

address is 1 5>Q9 ITm^ma *2- 

tAppiicanC*sAddress) y f 

to make a single bore for a (an) QQ a r.gf/AiE- g>it ptpllitAfl 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) p lA located between the 

following Township and Range sections: 

Ct- L«rmo)7g- 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


13 t- ave. vlo 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 


] lease n otify Townshi p as to when work will start a nd finish, 
(701) 570-870 7 [ he contracts Ml SI base a com of the permit and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st T1 IMF, THEY 

ARE WITHOUT A PERMIT, THE 2nd TIME - THE FEE Wil l. 

BE $5,000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY 



Mm- omsiz-W 

1 39 Owl Mid 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 10 & 11, TOWNSHIP 155 NORTH, RANGE 101 WEST 

t 59 STREET 


C ND-WI-043.512 ) 
ROBERT BRIAN RIEDER 


S 89’03’26" W 


Fl(^ 


C3 
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I l 0 - 
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& 


O 
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CND-VW-009.512.310) 
ROBERT BRIAN RIEDER 


f 


. PROPOSED 
V PIPELINE 


(ND-WI-043.51 2.900) 

PLAN 

SCALE: r=30‘ 


2050’ -i 


2040’- 


2030' - 



* PIPELINE WARNING SIGN 
AND TEST STATION 


1 

f 1 

1 

\w. 


T“ v 

4* MIN. 


2020 ' ^ * 


, 1 

| / — — l 

l 

6’ MIN. — ' 

f J 1 

— 6 r MIN. 

__ / 120; MINL 


u 


MIN. 


- 2030' 


2020 ' 


PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


20” PIPEUNE 


PROFILE 

SCALE: 1"=30‘ H0RIZ. 
1"=20’ VERT. 


/TY X=1969755.17 
^ Y= 17540773.49 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: 0+50 <£. 137TH AVENUE NW 
AT STA. 0+50, ELEV. 2043.86' 


REV. 


03 / 30/15 


DATE 


JWH 


BY 


ISSUED FOR USE/PERMTT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


mm 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20" DAPL PIPELINE CROSSING 

137TH AVENUE NW 


DRAWN BY: JWH 

DATE: 03/19/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APR.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-043.5t2.900 


REV. 

A 



Missouri Ridge Township 


Williams County, North Dakota 


PERMIT NO, 


TOWNSHIP ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 


(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to If AhC whose 


(Applicant) 


address is g>T&lgr 4 T x 

(Applicants Address) ^ 

to make a single bore for a (an) C£Uj±£ /9\\ pp-chuft, 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) i5ff A\9i L Al located between the 
following Township and Range sections: 



Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 


AJD-UPl-045.?i2..3<5© 
Ml- Mul 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

P lease notify T o wnship as to when work will s tart and finish. 
(701) 57 0-6707 i he contractor Ml S I h ave a coin of the perm 1 1 and 
the cross sectio n on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5,000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THF 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIN D IN 
THE TOWNSHIP RIGHT-OF-WAY 



KJD-COI- MS'- £\2.Qq0 2 
133 A-UC Mid 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 9 & 10, TOWNSHIP 155 NORTH, RANGE 101 WEST 


59TH STREET NW 


(ND-WI-046.51 2.300) 

GERALD L HALVORSON 


S 89'03'26'’ W 


FLOW 



(N0-WI-045.5 12,300) 

ROBERT BRIAN RIEDER 


I 


£ PROPOSED 
20* PIPELINE 


( ND-WI-Q45. 51 2.900) 

PLAN 

SCALE: r=2G J 



API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


SCALE: r=20 J HORIZ. 
r=20’ VERT. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 138TH AVENUE NW 
AT STA. 0+50, ELEV. 2096.35’ 


REV. 


12/10/15 


06 / 21/15 


03/02/15 


DATE 


JMH 


PRV 


OP 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR U5E/PERMIT 

ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 20“ DAPL PIPEUNE CROSSING 

138TH AVENUE NW 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN 8Y: OP 

DATE: 01/05/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-045o51 2.900 


REV. 

c 


Missouri Ridge Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to ACC whose 

(Applicant)^ - 

address is 1 Z ^QQ fnaio ^"teecr T* '^±OG2 == i 

(Applicant’s Address) 

to make a single bore for a (an) ow <*)i\ pipd.lvu? 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 1 ^P\ (\UE Wlocated between the 
following Township and Range sections: 

(s - zk) ( Iz >5 sxj) C g - tOl uj) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


N D-Lui - cm. 9> IZ - 1 

133 AM.- VuJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as t o when work will start and finish, 
-(701 1 570-8707 1 he con tract*.)! Ml Si' have a com of the permit and 
jhe cross sectio n on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE S5.000.00- 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXFENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



iUD-icM mz. 'hao- $60 

, n Page 2 

VW Qu<l 
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4 



PLAN 

SCALE: r=30’ 



PIPE SPECIRCATIONS 


PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


12/10/15 


JMH 


03/02/15 


OP 


REV. 


DATE 


BY 


ISSUED FOR USE/PERMIT 

ISSUED FOR USE/PERMIT 

DESCRIPTION 


PROFILE 

SCALE: 1"=30' HORIZ. 


X= 1959226.62 
^ Y= 17540600.23 


r=20‘ VERT. 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 80) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 139TH AVENUE NW 


CH 

RC 

CHK. 


AT STA. 0+50, ELEV. 2204.37’ 



DAKOTA ACCESS, LLC 


PROPOSED 20’ DAPL PIPELINE CROSSING 

139TH AVENUE NW 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


WILLIAMS COUNTY 


NORTH 

DAKOTA 

DRAWN BY: PRV 

DATE: 02/11/15 

DWG. NO. 

REV. 

CHECKED BY:RC 

DATE: 03/02/15 

||f\ IHLA/II RIOT/IAann 

B 

SCALE: AS SHOWN 

APP.: 

ND-WHH6.J 1 £ JtALiWU 


Missouri Ridge Township 

Williams County, North Dakota 

PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to J^altcArc^ Clcces>s. U~e- whose 

(Applicant) 

address is mofon Sl~e-e>eX~ ; a 1 'Tx 

(Applicant’s Address) 

to make a single bore for a (an) CJLmszz pyxWrng 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) t WOAUOVfe? located between the 
following Township and Range sections: 

(s--7/g)fT- ISgfo C P- toi LO\ 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Page 1 

- os'!, stz. Qoo 
140 doe. 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 


Please notify Township as to when work will star t and finish. 

_L701)-570-6707 [ he contractor MI M have a co m of the permit and 

the cro ss sect i on on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE_CHARGEP A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT^ THE 2nd TIME - THE FEE WILL 

BE S5.000.00. — 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY, 



Page 2 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 7 & 8. TOWNSHIP 155 NORTH, RANGE 101 WEST 


I 


£ PROPOSED -v 
20 * PIPELINE ' 


S 89’1 8'45** W 




FLOW 


o 

LU 

CD 


00 

d 


. ND-Wr-OSt. 51 2.310) 

CAROL JEAN JENSEN 


(ND-WI -05 1,512. 900) 



3 


04 

m 


tn 

+ 

o 

04 

k 

Q+23 





£ 58TH STREET NW 

PLAN 

SCALE: 1’=20’ 


(ND-WI-051 .512.300 

CHARLES W. ALUSON 



2300'-i 


2290- 


2280’- 


NATURAL — \ 
GROUND : 


eJ 


a 

§ 

on 


CM , 
ro I 
+ 
o 


PIPELINE 
WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


T\ 


6* MIN. 



— : — 7 


PROPOSED 20’ PIPELINE^ 



-4’ MIN. 


W.T. 


2270* 

PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


120' MIN. 


4* MIN - 


r 2300 p 


2290* 


-2280’ 


l 2270* 


PROFILE 

SCALE: T=20 # H0RIZ. 
r=20’ VERT. 


^ X= 1953928.37 
Y= 17540727.59 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 140TH AVENUE NW 

AT STA. 0+32, ELEV. 2291.45’ 












B 

12/10/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 

project no. 10395700 


W W WOOD GROUP MUSTANG, INC. 



NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


i @ DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 

140TH AVENUE NW 


WILLIAMS COUNTY 


DRAWN BY: PM 

DATE 

01/23/15 

CHECKED BY:RC 

DATE 

03/02/15 

SCALE; AS SHOWN 

APP. 



NORTH DAKOTA 


DWG. NO. 

ND-WI-051 o51 2.900 


REV 

B 


Williams 

COUNTY 


PERMIT NO. ihl^L 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 

(PLEASE; MAKE NO PAYMENT UNTIE 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to ,'CVj b'jVgt L L C, 

whose address is lHq,j mirn ~A V0^2 

t0 a , aco c£a,l£uzxL prp^.l i/i a 

(place or Bore) \ T 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. "J located 
between the following Township and Range sections: 

(s-7/igj Clz <SS-y\f g -lOiUrh 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


pD-un-^. 5VZ- QoO 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

P lease no tify County Highway a s to when work will start 
and finish, (701 )577 -4521, The con tr actor MUST have a copy 
of th e permi t and the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORE S OR PLACING ANY TYPE OF LINES WITH OUT A 
PERMIT WILL BE CHARGED A FEE OF $1,000.00 THE 1 st 
TIME THEY ARE WITHOUT A PERMIT, THE 2 nd TIME~ 
THE FEE WILL BE S5.000.00. 


WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 


AREA. 



THERE LS TO BE NO DISTURB 


THE COUNTY RIGHT-OF-WAY. 


dfct/C- C.X f C-X'h-t \ _ 

Applicant 


Date: 1 fZ.** 


of Way 


Phone 


/ 


K)D-u^\-0si.s\7^oo 
CQ > - 



>1-052.512.900,^ PLOT DATE: 8/27/20,5 BY: VILLARREAL, PHIL 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 7 It 18, TOWNSHIP ,55 NORTH, RANGE 10, WEST 
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S 0ri4’44" E 


FLOW^ 

( ND-WI -054.5 12 ) 

KATHLEEN F. SMITH 
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- 1 01 

* R- 
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€ PROPOSED 
20’ PIPELINE 


( ND-WI-053.512 > 1 

HERRIET D. 
JENSEN 


S. 140 AVENUE NW 


CND-WI-052.512.9Q0T 

PLAN 

SCALE: T=50‘ 


231 Oh 




PIPEUNE WARNING SIGN- 
AND TEST STATION 
(TYP. BOTH SIDES)' 


*’ MIN. 


3 


■1-2310’ 


-- - - -i -4-?. TOO' 

JT 


PROPOSED 

2280’J 2°" PIPEUNE 

PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438’ W,T. 

API 5LX-70 ERW 

COATING: 14-16 MILS F0E 

W/40 MILS AR0 

SERVICE; CRUDE OIL 

INSTALLATION; BORE 

MIN TEST PRESSURE: 1 ,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220' MIN. 


profile 

SCALE: 1’=50’ HORIZ. 
1“=20' VERT. 


0 


-2290' 


L 2280’ 


X=1951352.73 
Y=1 7537758.1 9 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t COUNTY ROAD 7 (58TH STREET NW) 
AT STA. 1+50, ELEV. 2303.43' 


3 [ 08/25/15 PRV 

A~ |a3/02/15| 0P~ 

TEV.[ DATE 1 5y~ 


ISSUED FOR USE/PERMrT 


ISSUED FOR USE/PERMiT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


id 


WOOD GROUP MUSTANG, INC. 

VV NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20° DAPL PIPEUNE CROSSING 

COUNTY ROAD 7 (58TH STREET 


WILLIAMS COUNTY 


DRAWN BY: MS 

DATE: 01/23/15 

CHECKED BY:RC 

DATE: 03/02/15 


APP.: 


NO 


DAKOTA] 


DWG. NO. 

ND-WI-052.512.900 


REV. 

B 




Williams 

COUNTY 


April l . 2013 

To Whom It May Concern. 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 100’ out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 

Company Name: 

DAKOTA U-XL. 


Owner or Representative 

/^.S aT 

Print Name 

<r 


Phone Number 




Permit # !bt' 


Invoice # 


Co. Rd # 


Township 

- 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 ll" 1 S» W | Wllllston, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllllamsnd.com 


Contractor Phone # 


Permit # 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH TME FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: jf' * QjX_ 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner Va \c a Xa ft cc e^S; uc 

Address 1 romp \-W s tm, IK i-iapz- 

Home Phone 

Alternate Phone 

Contactor 


Williams County Highway Dept. 
PO Box 1305 
Willislon ND 58802-1305 
Phone: (701)577-4521 

rhondawQco- william s.nd. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name Section-T ownship-Range 

Ft I/) Vy AL Sac L ctfvn 


Location in Section 
Rig Location: 
Approach Type: 


Rig Name 


I I New Q Improved 




Temporary CJ Other 


Approach Use: Q Residential CD Commercial Q Field Access □^ther p|p/l \y\J 


Additional Information 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: O No p?[ Yes Size(l8 inch min)_ J£1 ICMP 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 


Remarks: 


/ff // ^ /<: 6^ 








| iniT^p 


I, the owner/applicant of the above mentioned property/projecl, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 



Phone Number 


Williams County Highway 


Date t 


Agency 


uaie v 


JU 


Date 


£)i>6 




WILL8AMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL SE DETER MINED 6Y WILLIAMS COUNTY SUPERVISOR) 
i/VE WILL CONTACT YOU WITH FEE; DO NOT ATTACH AMY MONEY OR CHECKS* 

TOTAL PERMIT FEE DUE: ff\GQ, P O 


(AMOUNT WILL 3fc RLLtD IN BY WILUAMS COUNTY) 

Owner Dft ma dcc^s, LLc 

Address 13 09^,^ TVous to a^TV t-iooz 


Home Phone 
Alternate Phone 
Contactor 


Section-T ownship-Range I Vr- A 


Contractor Phone # 

Township Name 
Location in Section 
Rig Location: 

Approach Type: d New d Improved H^Temporary d Other 

Approach Use: O Residential d Commercial d Field Access 0"ofher 

Additional Information 


Permil # Jf- ? Q f ' $f/ 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rh on da w@ co. wri I iana s.nd.u s 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Rig Name 


iin 


vU) 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 


Approach Width (20' min - 30’ max) (25 ft rad max) 

Culvert Required: □ No C^Lyss Size(l8 inch min) /B 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: / & l/ f / < j 


O' 

CMP 


y 

1 

L 




r.C c^± 


Location Map 



County \AiJlhori£^§"TJlg 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may const ruct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the q. l ■ ■ 


►ntractor during construction. 


Phone Number 


Williams County Highway 
Agency 


l Date ^ 




Date 


Q&& 7 , . 

c Vi/iTH ^io? — 


Missouri Ridge Township 

Williams County, North Dakota 

PERMIT NO, 

TOWNSHIP ROAD CROSSING PERMIT 
FEE - $ 250 00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to whose 

(Applicant) 

address is 4YrPu.^-t-rOA, TX 

(Applicant's Address) 

to make a single bore tor a (an) Afrx Xn?up g gn\ 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 57 Sf-. AAl) located between the 
following Township and Range sections; 

_^S - i s 1 1 CT- [ Ss tv) ^ C & z Up) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

KJ D-U J ( - 0&IC .s>0 

ST Six MUJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

P lease notify To wnship as to when work will start and finish. 

_ (701) 570-670 7 J_he contra u or Ml SI have a co in of the p ermit a n ( 1 

the cross section on site at a il times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR_ PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1-000.00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. T HE 2nd TIME - THE FEE WILL 
BE S5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST- AT THEIR FXPFNSF- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



too h i , U=C ~~ 

App 


Missouri Ridge Township 


Date: 


2.9 //(^ 


Phone: 


Page 2 

tu>D-toi-05t<».5TZ» 

ST- Sr iDio 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 19 It 18, TOWNSHIP 155 NORTH. RANGE 101 WEST 


o 

si 

a 

u_ 

o 


& 


J o 

* Q_ 

CO 


S 00’ 14 '24' W 


FL(^ 


C NP-WI-0573iD 

G. JOHN SCHMITZ 


O 

UJ 

to 


f 


o I 

o I 

£fc 


LU 

CD 

Q 




sr 


j 


f g 
5* + 
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Liij 


t ~ND-W1-0553iiP ) 

G. JOHN SCHMITZ 


a 

LiJ 

to 


V 


€ PROPOSED 
20" PIPELINE 


140TH STREET NW 


(ND-WhCI 56. 512900 ) 

PLAN 

SCALE: 1*=30* 



2290’— i 


2280 - 


2270’- 


2260’ 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

-2290’ 


- 2280' 


PROPOSED 
20" PIPEUNE 


120’ MIN. 

PROFILE 

SCALE: 1'=30’ H0RIZ. 
1*=20’ VERT. 












B 

05/07/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

A i 

03/30/15 

PRY 

ISSUED FOR USE/PERMIT 

PA 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 

project no. 1 0395700 



“ 2270’ 


2260’ 


/•tn X=1 94901 2.20 
^ Y=1 7532463.47 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 57TH STREET NW (UNIMPROVED) 
AT STA. 0+50, ELEV. 2271.99' 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20" DAPL PIPEUNE CROSSING 


57TH 

WILLIAMS COUNTY 


STREET NW 


3 IP 

a 


DRAWN BY: RG 

DATE: 03/11/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


UNIMPROVED) 

NORTH DAKOTA 


DWG. NO. 

MMM-056.512.900 


REV. 

B 



L I 

f l 


Mont Township Road Crossing Agreement 


The Township representative hereby grants permission to T)f? \f ohl Q. C££^£x, (L 

whose address is i 5 0 0 QA _-H a \ Y 1-T-QQ2— to install 

a utility line crossing through the township/county road driving surface, across the 
drainage ditches, and right-of-way of those roads identified in Table 1 : 


Table 1: 


Road # 

Trench/Bore 

Township 

Range 

Section(s) 

Ml srtWeMU 


is's'n/ 

ina m 






| 





































Applicant shall be responsible to leave site in same condition as before 
crossing was made and repair any damages resulting from crossing. 

Applicant shall promptly remove said facilities from road right-of-way, or 
shall relocate or adjust said facilities, at its sole cost and expense when requested to 
do so by the County Board or their representative. The Township/County shall not 
be held liable for damage to said facilities located within the public right-of-way 
resulting from reconstruction or maintenance of the roadway. 

Applicant shall mark crossing site with post and sign on each side of 
roadway. Signs shall be placed on roadway right-of-way line. 


Please notify County Hi ghway as to when work will start and finish. 001} 577-4521 

-and and Right of Way yfffwnship Representative 
Date: Ij /_£_ 



) 


tUb-iVl-OSf- SlT-.^Od 

14 [due. 


Missouri Ridge Township 

Williams County, North Dakota 

PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

TEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Missouri Ridge Township Board of Supervisors, or its representative, 
hereby grants permission to PfoYTrLA Llc whose 

(Applicant) ' _ 

address is l ^c>o I 7C cx?"Z- 

(Applicant’s Address) ' 

to make a single bore for a (an) Q&H C^uC^l (2>A p/pgj 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) PtiAte. hAj located between the 
following Township and Range sections: 

(y~ Wlag) (XT- igTd) 0?~ ioi/ irp^in) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


i ^ Pa s e i 

pD-Wl-CS? ■S'lZ.Cte? 

KU AUe_ (l >LU 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please no tify Township as to when work will start and finish. 
(701) §70-8707 I he contra elm Ml s' I toe a com of the permit and 
the^ross sectio n on site at all dines. 


ANY INDIVI DUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHAR GED A FEE OF SI. 000.00 THE 1 st TIME THEY 

ARE WITH OUT A PERMIT. THE 2nd TIME - THE FE E WELL 
BE $5.000.00; ~ 

WHE N REQUESTED BY E QUALITY TOWNSHIP* THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Missouri Ridge TOWNSHIP EASEMENT AREA 

THERE IS TO BE NO DISTURBANCE OF ANY KINO IN 

THE TOWNSHIP RIGHT-OF-WAY^ 



k)D— lo\- , 0Sl m . 5~12L 
141 A oe. bUJ 


ici 3 \1Q3957\DISCIPLINE\CAD\DRAWNGS\93-PERMn\NORTH DAKOTA\WILUAMS C0UNTY\103957-P6 *1-057.51 2.900.d»g PLOT DATE: 2 / 20/2015 BY: PALACIOS, OSCAR 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 19 & 24, TOWNSHIP 155 NORTH, RANGES 101 ic 102 WEST 

? 
o 

□_ 

£L 
< 


S S9°00 r 47'’ W 


FL<^ 

(~ND-WI-059.512 ) 

HOWARD 0. UNDVIG 
FAMILY TRUST 


O 

o 

+ 



£ PROPOSED 
2Q a PIPEUNE 


(~ND-VB-057.512 ) 

G. JOHN SCHMITZ 


£ 5STH STREET NW 


(ND—WI— 057.512.900’) 

PUN 

SCALE: 1'=30" 



2280" 


2270’- 


2260- 


2250 ,J 


PIPE SPECIFICATIONS 
PIPE 20" 0.0. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TrP. BOTH SIDES) 


1-2280" 



r 

4’ MIN. -7 

™ 

120* MIN. 



• - 2270’ 


2260" 


PROFILE 

SCALE: 1*=30" HORIZ. 
r=20" VERT. 


L 2250’ 


X=1948915.77 
w Y= 17532372.40 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: ?. 141ST AVENUE NW 
AT STA. 0+50, ELEV. 2270.07' 


?EV. 


03/02/15 


DATE 


OP 


BY 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


PROJECT NO. 


10395700 


RC 


CHK. 


L 


’ WOOD GROUP MUSTANG, INC. 

N0RTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


mm 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20’ DAPl PIPEUNE CROSSING 

141 ST AVENUE NW 


DRAWN BY: OP 

DATE: 02/13/15 

CHECKED BY:RC 

DATE: 03/02/15 


#>P.: 


NORTH DAKOTA 


DWG. NO. 

ND-1~057.512.9OO 


REV. 



Mont Township Road Crossing Agreement 


The Township representative hereby grants permission to A L l-XL, 

whose address is J^OO vY)cuis\ STg X , ~V% Ij-cxPz to install 

a utility line crossing through the township/county road driving surface, across the 
drainage ditches, and right-of-way of those roads identified in Table 1 : 


Table 1: 


Road # 

Trench/Bore 

Township 

Range 

Section(s) 

N"Z hv)0_ VU) 



102- to 











































Applicant shall be responsible to leave site in same condition as before 
crossing was made and repair any damages resulting from crossing. 

Applicant shall promptly remove said facilities from road right-of-way, or 
shall relocate or adjust said facilities, at its sole cost and expense when requested to 
do so by the County Board or their representative. The Township/County shall not 
be held liable for damage to said facilities located within the public right-of-way 
resulting from reconstruction or maintenance of the roadway. 

Applicant shall mark crossing site with post and sign on each side of 
roadway. Signs shall be placed on roadway right-of-way line. 


Please notife_County Highway as to when work will start and finish. (70 li 577-4521. 


ApphuariCjy vice PresSotfLand ancTRlght of Way 
Phone: 


iship Representative 
Date: 


/Ub-ioi- Ole 2- ^xz.°ioo 

IH'Z A 


Mont Township Road Crossing Agreement 


The Township representative hereby grants permission to O^tlCrofa L±f 

whose address is ! 300 RYbA T % to install 

a utility line crossing through the township/county road driving surface, across the 
drainage ditches, and right-of-way of those roads identified in Table 1 : 


Table 1: 


Road # 

Trench/Bore 

Township 

Range 

Section(s) 




t Ss~n/ 


■'2/2- + '2^2-, 




































, . 






_ Applicant shall be responsible to leave site in same condition as before 
crossing was made and repair any damages resulting from crossing. 

Applicant shall promptly remove said facilities from road right-of-way, or 
shall relocate or adjust said facilities, at its sole cost and expense when requested to 
do so by the County Board or their representative. The Township/County shall not 
be held liable for damage to said facilities located within the public right-of-way 
resulting from reconstruction or maintenance of the roadway. 

Applicant shall mark crossing site with post and sign on each side of 
roadway. Signs shall be placed on roadway right-of-way line. 


Pl ease notify County Highway as t o when work will start and finish. (701 s ) 577-45?. 1 

t/i 



tee President, Land a^ght of Way Representative 

Date: JjjiJlBbjJjl 


A^D-UJU 

143 l^LPE. IV CO 


Williams 

COUNTY 


PERMIT NO. // l 

COUNTY ROAD CROSSING PERMIT 
FEE - $2 50 .00 PE R PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to fkhTSS U r 

whose address is 1 3 pt)_ jY&in sn> e££_ , -Hcx-ts-ter* . Tx ?Teg g>-z„ 

(Applicant) 

, a & Q n c j> u \-j4_ ck I Zb) p-P. \ i i/iv 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. (p located 
between the following Township and Range sections; 

. ‘ =5. - 2 ?J -Z-7 ) f — CR-\ 02 ... uA 

//‘AST __ 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


MO-ioi- 07o.5i2. 'RiO 

CR^ls 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please not ify County Highway as to when work will sta rt 
and fini sh., (701) 57 7-4521. The contrac to r MUST have a copy 
of the permit and the cross section on site at all times, 

ANY. I NDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF $1.000.00 THE 1 st 
TIME THEY ARE WITHOUT A PERMIT. THE 2 nd TIME. 
THE FEE WILL BE S5,000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



THERE IS TO BE NO 
THE COUNTY RIGHT-OF-WAY. 


i /z J /(^ 


Da h la (mps*, Uc 

Applicant 


Date: 

and Right of Way 


Phone 



WD-lOi- 07 O S\zCil D 



nL£: R: \ 3\103957\DISClPUNE\CAD\DRAWINGS\93-PERMfT\NQRTH DAK0TA\W1LUAMS CQUMTY\103957-P8-I 070.51 2.910.d„g PLOT DATE: 8/27/2015 BY: VILLARREAL, PHIL 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 22 Ic 27, TOWNSHIP 155 NORTH, RANGE 102 WEST 


(NO-WI-071.512 ) k. 
USA LEE y 


s ororoa" E 


8 

U 


it 


%. (ND-WI-070.512 ) 

£ USA LEE 

* £ PROPOSED 

20“ PIPEUNE 


FLOW 


n*® 

i cs 
t CM CM 

m d 

S vi 

o 

tf 


£ U3RD A VENUE NW 


O 


(ND-WI-070.5 12.910) 

EM 

SCALE: r=50 f 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

210Qn I 




2170- 


2160'- 


T > 

*— 4' WIN. 



PROPOSED — 

in* PiPtn ihir 

\ 



4' MIN. 


r 2i0O 


-2170 


“2160 


PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN, YIELD STRENGTH: 70,000 PSI 


220 1 MIN. 

PROFILE 

SCALE: T=50* HORIZ. 
r=20’ VERT. 


X=1 938342.33 
^ Y=1 7526969.85 

DATUM; 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.; t COUNTY ROAD 6 (56TH STREET NW) 
AT STA. 1+00, ELEV. 2179.40’ 










06/25/15 

PRV 

ISSUED FOR USE/PERMfT 

RC 

EM0 

OP 

ISSUED FOR USE/PERMfT 

RC 

[ DATE ] BY 

DESCRIPTION 

CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


mm 


is. 


DAKOTA ACCESS, LLC 


PROPOSED 20 DAPL PIPEUNE CROSSING 

COUNTY ROAD 6 (56TH STREET 


WILLIAMS COUNTY- 


DRAWN BY: OP 

DATE: 01/23/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND—WI— 070.51 2.910 


REV. 

B 




Williams 

COUNTY 


April 1, 2013 

To Whom It May Concern 


Due to the construction that is planned on being done in Williams County. 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner's expense. We ask that you place your proposed 
pipeline at least 1 00' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name: 


Owner or Representative: 


Permit# 



/ 9&J Co Rd * £ 

Phone Number 

*/■■« /.'{/■ __ 

Township Aw 

Date 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 1 l ,h St W I Wlllliton, ND 58802-1305 | Phone 701.577.4521 | Fax 701.577.4292 

wllltamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - {FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH THE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: $ jQC\ <&Q 


(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner Valcn^a Gtccee&> 


Address 1 3 CO 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


Permit # /f -?■ Og ''frf'Z 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 
rhondaw@co.williani s. nd. us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Section- 


Location in Section 

Rig Location: Rig Name 


■Township-Range ( vzxc 


Approach Type: □ New □ Improved □'"'Temporary □ Other 

Approach Use: 

Additional Information 


□ Residential □ Commercial □ Field Access Q'-'Other t iTUL 


(o 


Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20 1 min - 30’ max) (25 ft rad max) 


o Q Yes Size(i8 inch min )_ 


CMP 


Culvert Required: 

**CULVERTS MUST 6e STtEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 


r 

h 

L, 

— r 

X 


<£=r-C^ 



iftgi 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the owi^r/appNcant. Thi^rSemitL be or>-3He wUITTfae contractor during construction 


Phone Number 
Williams County Highway 


Williams County Authorized Signature 


Agency 




0dp-tOl-C>7tf-Sr£- 
OorsTh Sc cV.£_ 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL 3£ DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THSyfEE; DO NOT ATTACH ANY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: HI \ Pp Q_Q 


(-4MOUN I WILL BE FILLED IN BY WILLIAMS COUNTY) 

° wner J Jali'f'H-a UJL 

Address C^OQ IV^lYA SUgcgT, H~fX(Si7'Y7 ) / Y 220&Z- 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 
Township Name 


Permit # //• ? 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rti on da w@ co . wti li a m s. nd. u s 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Location in Section 
Rig Location: 
Approach Type: 






Section-Township-Range ^5tL?^fe- \DZ ID 


1 [ New Q improved 


Rig Name 


femporary □ Other 



I* the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge ail costs 
to thQ/d^ner/appficant TH^perminpust the contractor during construction. 



Phone Number 


Williams County Highway 


Authorized Signature 



Agency 


Date 


MD-LOl~0?O. 
:e yf 
iTh 



Mont Township Road Crossing Agreement 


The Township representative hereby grants permission LU L 

whose address is 1 3 oO g 5T£g-gr HouiphOo/lX T? QQ to install 

a utility line crossing through the township/county road driving surface, across the 
drainage ditches, and right-of-way of those roads identified in Table 1 : 


Table 1: 


Road # 

Trench/Bore 

Township 

Range 

Section(s) 

55" Si". (V? u) 


issV 

frrz- to 

<3?+ 3M 




































• 






Applicant shall be responsible to leave site in same condition as before 
crossing was made and repair any damages resulting from crossing. 

Applicant shall promptly remove said facilities from road right-of-way, or 
shall relocate or adjust said facilities, at its sole cost and expense when requested to 
do so by the County Board or their representative. The Township/County shall not 
be held liable for damage to said facilities located within the public right-of-way 
resulting from reconstruction or maintenance of the roadway. 

Applicant shall mark crossing site with post and sign on each side of 
roadway. Signs shall be placed on roadway right-of-way line. 


HMg gjaotify County Highway as to when work will start and finish. (7011 577-4521. 



, LandamJ Right of Way 



ip Representative 


Date: 


AJDJUJ 1 - <\oO 

£T5~ ST\ AJuJ 


Williams 

COUNTY 


PERMIT NO 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PE RMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to Xhi^Mzi (jcce$S U .G 
whose address is l^&o rfitnun Art^ i-AA T4 cx-nntvj a , T x. Vf o& 2 ^ 

r — — ^ ( A pp I i can 0 

t0 „ £N9 iR-q a Qo *' CPu.Qr (2i I P J pT i i ^u 1 

through the county road driving surface and across the drainage 
ditches and right-of-way of County Highway No. V located 
between the following Township and Range sections: 

( S - f T - ,J ! b S / ( i 0 A. Do) , 

.. O f ~3 Q//T / ? ‘y ) 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 


- ONTT-ZiZ qoo 

Ck! ^4 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

notif y County Highway a s to yyfae n work w i ll start 
and finish, 1701)5 77-4521. The contractor MUST have a copy 
of the perm it and the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WILL BE CHARGED A FEE OF Si .000.00 THE I s " 7 
TIME THEY ARE WITHOUT A PERMIT. THE 2 nd TI ME. 
THE FEE WILL BE $5.000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY, THE 
OWNER QE THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 



AJ D~Lc>l 
CR 



nLE: R=\ ;s\103957\DISCIPUNE\CAD\0RAW1NG5\93-PERMIT\N0RTH DAKOTA\WILLIAMS C0UNTY\1 03957-P8-. 075.51 2.900.d»g PLOT DATE: 8/27/2015 BY: VILLARREAL. PHIL 


WILLIAMS COUNTY. NORTH DAKOTA 


SECTIONS 3 Ac 34, TOWNSHIPS 154 & 155 NORTH, RANGE 102 WEST 



(ND-Wi -075.5 12.9QC& 


Em 

SCALE: 1"=40‘ 



PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1’=40’ HORIZ. 
T=20’ VERT. 


© 


X= 1936089.70 
Y=1 751 6439.73 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ COUNTY ROAD 4 (54TH STREET NW) 
AT STA. 1+00, ELEV. 2236.97' 


06 / 25/15 


03 / 30/15 


REV. DATE BY 


PRV 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 20’ DAPL PIPELINE CROSSING 

CO iC D 4 (54TH STREET 


WILLIAMS COUNTY 


DRAWN BY: OP 

DATE: 03/11/15 

CHECKED BY: PA 

DATE: 03/13/15 

SCALE: AS SHOWN 

APP.: 


NO: 


DAKOTA 


DWG. NO. 

ND-W-075.51 2.900 


REV. 

B 



Williams 

COUNTY 


April 1 , 2013 

To Whom It May Concern 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 100’ out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time 


Signed by: 
Company Name 


Owner or Representative 



Signature 


/ 

Phone Number 

zJj-± //tf 

Date 


Permit U }Pt 


Invoice # SSS'f 


Co Rd # 


JL 


T ownship,X^/ ^ t H * v 7 


Highway Department | Dennis Nelson. Superintendent 
PO Box 1305 I 213 ll lh SI W | Wllllston, ND 58802- 1 305 | Phone 701 .577,4521 | Fax 701.577.4292 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - {FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH THE FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: J\ \ O & ,, 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner A)c drrohft Clcc^>% O.C 

Address feftO ~HousVpiT ) ) K l-’T-oo'Z- 

Home Phone 

Alternate Phone 

Contactor 

Contractor Phone # 


Permit# 

Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rhondaw@co.williams.nd. us 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name 
Location in Section 


jjfMI 


Section-T ownship-Range 


l N 6J~- Qeckwn 34 


(S- 3«-pfr~ isy i\Af fc- - j ozuS) 


Rig Location; 
Approach Type: 
Approach Use: 


Rig Name 


ED New ED Improved GD^Temporary ED Other 

ED Residential ED Commercial ED Field Access EEFt>ther j^)\ pd 




Additional Information 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 


Approach Width (20* min - 30' max) (25 ft rad max) 


Culvert Required: (Vf No ED Yes Size(i8 inch min) CMP 

**CUL VERTS MUST STEEL OR CONCRETE-NO PLASTIC ALLOWED** 

Remarks: 




I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the y^fpbiVapplicanu Tht^perrntt^nust be^fPTsJ te wiThslh q contractor during construction. 


Phone Number 
Williams County Highway 


Agency 


7 Qate ( , 

Date 


A?D-^(~<975.57?.^£> 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED 8Y WILLIAMS COUNTY SUPERVISOR) 

WE WILL CONTACT YOU WITH /tHE FEE; OO NOT ATTACH ANY MONEY OR CHECKS' 

TOTAL PERMIT FEE DUE: Q-i I 0/9 OC? 

(AMOUNT WILL BE FILLED IN BY WILlUimS COUNtV) 


Owner 

Address I 5oo 4 J tous4o^ ) T x i-^oo z- 


Home Phone 
Alternate Phone 
Contactor 


Contractor Phone # 


Permit # 7EL~E&1 7g£5L_ 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rts on dayy.'gj co.williams.nd.us 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name S> Q£$ _ Section-Township-Range fc- V) (T- isv jvY 2- ibz to 

Location in Section fa) £. V 4 ffl- 3 


N 

> 


Rig Name 


□ New Q Improved C^femporary □ Other 


Rig Location: 

Approach Type: 

Approach Use: Cl Residential O Commercial d] Field Access CS^tJther^ 

Additional Information 






} 


Accessing: County Road 

(The part of the approach that meets the CountV Road MUST be one (1) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30' max) (25 ft rad max) 


Culvert Required: □ No □ Yes Sizefia inch min) CMP 

**CULVERTS MUST BE STEEL OR CONCRETE-NO PLASTIC ALLOWED* 

Remarks: 


r 

>7 

h 

L 

_J 

1 


Location MaJ) 


I, the owner/applicant of the above mentioned property/projgct, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 



n _ 

Sou TW 


Judson Township 

Wiliiams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - S 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Judson Township Board of Supervisors, or its representative, 
hereby grants permission to bfl knfz? LL C- whose 

(Aofllicant) 

address is 4W<Aors J X. Z- 

(Applicant's Address) ' 

to make a single bore for a (an) Oryi CEud£ OA p'pdmj 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) VixJ located between the 

following Township and Range sections: 

Cs- slu-^ (r -I<p/ [ v)fR- uxzui) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


S3 \\juJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please n otify T ow nship as to when wor k will start and finish , 

(701) 570-3452 The cont ractor Ml SI have a coin of the permit and 

die cross sectio n on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WIT HOUT A PERMIT. THE 2nd TIME - THE FEE WILL 
BE $5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE T HE UNDERGROUND UTILITY OR 

PIPELINE IN Judson TOW NSHIP EASEMENT AREA. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



tVD 

53 ST: WU 


FILE: \\mus 9.com\glbl\H0U\Pipeline\Project3\103957\DISCIPLINE\CAD\DRAWINGS\93-PERMn\NORTti DAKOTAN,' S COUNTAl 03957 -PB-ND-WI- 077 . 512 . 900 .dwg PLOT DATE: 12/15/2015 BY: MUALLEM, MIKE 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 3 <t 10, TOWNSHIP 154 NORTH, RANGE 102 WEST 

CND-WI-Q77.512.900) 


Ld O' 

z X 

13 O 

Ld Q£ 

a. cl 

£ 

5 ° UJ 
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P 


s oi’04'22 tt e 


FLOW 


§£ 

"s 

o UJ 

U P£ 
o (/> 

Ld jrHj 


m ci 

cj 


I Ld 
tn 


7T 

1 90- 


5 £ 

6 £ 


(ND-WI-077.512) 

GLENN E. LARSEN 
REVOCABLE TRUST 


+t 

S? CD 
r- oa 
CM + 


1 


(ND-W-078.512) 

GLENN E. LARSEN 
REVOCABLE TRUST 


l 


T 


€ PROPOSED 
20 * PIPELINE 


<£ 144TH AVENUE NW 

PLAN 

SCALE: r=30 f 


21 90S 


21 80' — 



LLJ » 

CO 

□ 

Q£ 

to 

in 

in 


MIN. 


5‘ MIN. 


PIPELINE WARNING 
SIGN AND TEST 
STATION (TYPICAL 
BOTH SIDES) 


i 



5‘ MIN. 


''mm'. 

5 MIN. 


r 21 90* 




1 1 

l J 

i | 

i 


1 , I \ 

'—l MIN. CLR. \ 

1 

[ 1 

r H 

f 1 



21 70 1 


,J — 4’ MIN. 


PIPE SPECIRCATIONS 
PIPE 20" O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
20” PIPEUNE 


170' MIN. 

PROFILE 

SCALE: r=30’ HORIZ. 
1"=20' VERT. 


4’ MIN.— 1 


-2180’ 


L 21 70 s 


© 







C 

12/15/15 

MM 

ISSUED FOR USE/PERMIT 

RC 

B 

09/14/15 

RG 

ISSUED FOR USE/PERMIT 

RC 

' 'll 

03/30/15 

JTM 

ISSUED FOR USE/PERMIT 

PA 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=1 9361 54.1 5 
Y=1 751 1 159.32 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 53RD STREET NW 
AT STA. 0+75, ELEV. 2190.11' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20" DAPL PIPEUNE 

53RD STREET NW 


DRAWN BY: JWH 

DATE: 03/1 1/15 

CHECKED BY: PA 

DATE: 03/13/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND—WI— 077.51 2.900 


REV. 

c 


Judson Township 

Williams County, North Dakota 


PERMIT NO . 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Judson Township Board of Supervisors, or its representative, 
hereby grants permission to T)fl^Alr# LLC. whose 

[Applicant) y 

address is i3QO RWhy 5Tfg^-gX^ ^ 1 y 

(Applicant's Address) 


to make a single bore for a (an) C£urAi o\ \ \mi 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s)5S St- \\Dl P located between the 
following Township and Range sections: 

(s- Cr-i^v v\i) -ip-z-u)) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

„ Page 1 

i\)DAAJi-DT c l.S\Z..qod 

5a st~. wuj 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

P lease notify To w nship as to when work will start an d finish, 

f?01) 570-3452 1 he c ontra dot Ml S 1 ha\e a coin of the permit and 
the cross seetio n on site at all times. 

ANYJNDIVIDUAL or company doing road bores 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF Sl.000,00 THE 1st TIME THEY 
ARE WIT HOUT A PERM IT. THE 2nd TIME - THE FEE WIT I, 
BE $5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Judson TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



AJD-Wl-O^.5'12. loo 
5a st-. tvuO Pa$ 


FILE: R:\Proj Q3957\DISCIPUNE\CAD\DRAWNGS\93-PERMIT\N0RTH DAKOTA\WILLIAMS COUNTY\103957-PB-ND-» ,512.900.d»g PLOT DATE: 12/21/2015 BY: MADAMBA, JOEY 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 10 It 15, TOWNSHIP 154 NORTH, RANGE 102 WEST 

rZ , (ND-WI-079.51 2.900) 


(ND-WI-079.51 2.300) 

STEVEN J. MORTENSON 


S OO'OO’OO” E 


FLOW 


(ND-WI-078.512.31Q) 

BRADLEY J. OLSON 
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<t PROPOSED 
20” PIPEUNE 


144TH AVENUE NW 

PLAN 

SCALE: 1"=30* 

*1 


2160 


2150” 



NATURAL 

GROUND 


“^5 



Ui I 

O' Q 
< 


Ol 
LO 

o 

»*l Q 


PIPELINE WARNING SIGN - 
AND TEST STATION 
(TYP. BOTH SIDES) 


S' MIN, 




2140 J PROPOSED 

20* PIPELINE 

PIPE SPECIFICATIONS 

PIPE 20” O.D. x 0.438" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 



170’ MIN. 

PROFILE 

SCALE: r=30' HORIZ. 
r=20’ VERT. 



r 2160 ’ 


© 







c 

12/21/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

B 

05 / 07/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

A 

03 / 30/15 

JMH 

ISSUED FOR USE/PERMR 

PA 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


-2150' 


u 2140' 


X=1 935905.65 
Y=1 7505870.74 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 52ND STREET NW 
AT STA. 0+75, ELEV. 2157.42' 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 DAPL PIPEUNE CROSSING 

52ND STREET NW 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/10/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-079.51 2,900 


REV. 
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Judson Township 

Williams County, North Dakota 


PERMIT NO, 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Judson Township Board of Supervisors, or its representative, 
hereby grants permission to Tbh icoA^a GlCC-P^^LLC whose 

(Applicant) ^ 

address is Tx "3^00^ 

5 (Applicant’s Address) ^ 

to make a single bore for a (an) fJP’udl &j_l p<plJlVv 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 51 Sir located between the 
following Township and Range sections: ^ 

fT- ioZ-Uj) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


paeel 

51 sO IVOJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 


Please notify Township as to when work will start and fiuish. 

JZQ1) 570-3452 [ he c ontractor MUSI ha\eacop> of the permit and 

the cross sectio n on site at a il times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1,000.00 THE IstTUMF THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00. * 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Judson TOWNSHIP EASEMENT AREA 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY- 



DD-toi-1 i&Aoo 

51 SV; 


Page 2 


FILE: R; \ :s\1Q3957\DISCIPUNE\CAD\DRAMHNGS\93-PERMfT\N0RTH DAKOTA\WIUJAUS C0UNTY\103957-PB-i 179.900.dwq PLOT DATE: 4/22/Z015 BY: HUMBERSON. JEREMY 


WILIAMS COUNTY. NORTH DAKOTA 

SECTIONS 15 & 22, TOWNSHIP 154 NORTH, RANGE 102 WEST 


Q. 143RD AVENUE NW 


( ND-WI- 180.000 ) 

BRADLEY J. OLSON 



( ND-Wt— 179.000 ~) * 

STEVE MORTENSON 


g PROPOSED 
20* PIPELINE 


( ND-Wt- 179.900 > 

PLAN 

SCALE: r=40‘ 


oion — 

NATURAL-x 

GROUND \ 

4 1 JL\J 

0 4 1 jO 1 


2llQ — 

" f 

2100- 

2' MIN. CLR. — * 



PIPELINE WARNING SIGN 
AND TEST STATION 
(7YP. BOTH SIDES) 


| r 2120' 


4 MIN. 




PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 

20 PIPELINE 


-2110’ 


1 - 2100 ’ 


PROFILE 

SCALE: 1’=40' HORIZ. 
1*=20‘ VERT. 


© 


X= 1936134.23 
Y= 1750059 1.54 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 51 ST STREET NW (UNIMPROVED) 
AT STA. 0+75, ELEV. 2118.17’ 


04/22/15 


REV. DATE BY 


JMH 


ISSUEO FOR USE/PERMIT 


DESCRIPTION 


PN 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 20“ DAPL PIPELINE CROSSING 

51TH STREET NW (UNIMPROVED) 


WILLIAMS COUNTY 


DRAWN BY: PRV 

DATE: 03/27/15 

CHECKED BY:PN 

DATE: 04/15/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-1 79.900 


REV. 

A 



DRIVEWAY APPLICATION & PERMIT 

North Dakota Department of Transportation, Maintenance Division 
SFN5918 (Rev. 06-2015) 


Appficaru 

Address 

I3( 


m Aca 


Permit 

Number 


Telephone Number 



District 

Number 





!4<9( 


ZIP Code 


Driveway Infor mation on State Highway Right of Wav 

Number omnveways Ri >(3 £ a / V 5TJ 2 | &lBr\ ~ 1 

1 I LI Private □ Commercial Direction GjN[I]s[]EQw side of Route ^2. 


Location 


Highway 


Us 


A sitb 1/1 S 2- (? MP vz . -a 


Junction 


Description of propbsed work on state right of way and type of business served. 


Mile Marker Number 

i Zl , 


llWL C&YlST^llCHos] 


a ccjl^o fzoadl a/> cl W 1 1 oiOx b wck. Iin^. 

Pl '^ a I]V a9r ! eS th . at any permit issued and any entrance built or work done shall be in accordance with plans 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet If 
the applicant fails to construct the drive to the specified dimensions, including the proper culvert length and 
inslopes the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 

These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 
be removed during non-work hours everyday. < ^> — NORTH DAKOTA 

APPLICANT: DEPARTMENT OF TRANSPORTATION 

— — Mi. u//^r 

Name {Type or£rint) U .strict Engineer (T^or Print) 


"td_ Ml. u//cf 






^^ 5 ADiSCIPUNE\CAD\g^lKGS\ B3 -PERMrT\ N ORTH DAKOTA\WILLIAMS COUN7Y\,Q3957-Pfl fl-,a 3 .0 00 ,d* g PLOT DATE: ,0/2,72015 BY: HARBOLT, JASON 


WILLIAMS COUNTY, NORTH DAKOTA 

TOWNSHIP ,54 NORTH, RANGE ,02 WEST 



( ND-WI- 185.000 ) 

BRIGHAM 

CROSSING, LLC g 

+ 


£ PROPOSED 
20 * PIPEUNE 


2090’-r- 


2070’— 


2050'— 


2030' J 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: HDD 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


<£. ST HWY 1804 (143RD AVENUE NW) 
(ND-WI- 183.000") 

m n 

SCALE: 1"=100’ 
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-PIPELINE WARNING SIGN 
o/ AND TEST STATION 
(TYP. BOTH SIDES) 
r 2090 ' 


2070’ 


-2050’ 


L 2030’ 


PROPOSED 
20" PIPELINE 


profile: 

SCALE: r=100’ HORIZ. 
r=40’ VERT. 


/t\ X=1 937760.67 

U7 Y =i 


| ND-WI- 183.000 SUPERSEDES ND-WI- 184.900 | 


Y= 1749531 0.1 3 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ U.S HIGHWAY 2 (50TH STREET NW) 
AT STA. 2+25, ELEV. 2075.66' 


DAKOTA ACCESS, LLC 


10/21/15 


ISSUED FOR USE/PERMIT 


RC 


REV. 


DATE 


BY 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


PROPOSED 20" DAPL PIPEUNE CROSSING 

U.S. HIGHWAY 2 (50TH STREET 

WILLIAMS COUNTY ' mo 


DRAWN BY: PRV 

DATE: 04/23/1 5 

CHECKED BY:RC 

DATE: 05/07/15 

SCALE: AS SHOWN 

APP.:RC 


DAKOTA 





WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DWG. NO. 

ND-WM 83.000 


REV. 

A 
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[QsgfelT.RUjBl 
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Wttltam 


Np. lot - 1 83400 US i 

CLS LiNK GIS Viewer 


ITO Contract 






Judson Township 

Wiiiiams County, North Dakota 

PERMIT NO, 

TOWNSHIP ROAD CROSSING PERMTT 

FEE - $250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Judson Township Board of Supervisors, or its representative, 
hereby grants permission to QccjP *^ IXC whose 

(Applicant) # _ 

address is ^ Tx 3-3-^p-Z- 

(Applicant’s Address) 

to make a single bore for a (an) :2/9 f/ CCug U. Q\\ piling 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 0,1 fr fijU ) located between the 
following Township and Range sections: 

r-r^^ rg-to^ 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


sr i vuJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 
-1701) 570-3452 f he co ntractor Ml s I ha\e a coin of the permit and 

the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FFE WIT F 

BE $5.000.00. “ ~ 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Judson TOWNSHIP EASEMENT AREA. 


THERE IS TO BE NO DIST URBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



AJD-Loi- \%°[Aoo 
4 Sir. i\j UJ 
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FILE: \\mu3 g.com\glbl\H0U\Pipeline\Proiect3\103957\DISCIPLINE\CAD\DRAWINGS\93-PERMrr\N0RTH DAKOTA\\ S COUmAl03957-P8-ND-WI-1B9.900.dwg PLOT DATE: 12 / 15/2015 BY: MUALLEM. MIKE 


WILUAMS COUNTY, NORTH DAKOTA 

SECTIONS 34 & 27, TOWNSHIP 154 NORTH, RANGE 102 WEST 

i ~y - _ <L ND HIGHWAY 1804 
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BRADLEY J. OLSON £ 
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t BRADLEY J. OLSON 


( ND-WI- 189.900 ) 

PLAN 

SCALE: 1"=40’ 


2060’ -I 


2050' - 


2040’ 


2030* ■ 
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-PIPELINE WARNING SIGN 
AND TEST STATION 


NATURAL — s 


* r 

/ i 

GROUND \ 

— t Jl. — 

u 

i 

t .. 

'msw Z_ 


r 


7’ MIN. 


7* MIN. 


4' MIN. 


PIPE SPECIFICATIONS 
PIPE 20" O.D. x 0.438" W.T. 

API 5 LX— 70 ERW 

COATING: 14-16 MILS EBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED - 
20* PIPELINE 


170’ MIN. 

PROFILE 

SCALE: r=40' HORIZ. 
r=30’ VERT. 


4' MIN. - 


r 2060* 


2050' 


- 2040* 


2030' 


X=1 938824.25 
DATUM! ^ Y= 1 7490096.47 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 49TH STREET NW (UNIMPROVED) 
AT STA. 0+75, ELEV. 2048.35’ 












B 

12/10/15 

MM 

ISSUED FOR USE/PERMU 

RC 

A 

M/22/15 

JMH 

ISSUED FOR USE/PERMIT 

PN 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20 DAPL PIPEUNE CROSSING 

49TH STREET NW 

NORTH DAKOTA 


DRAWN BY: JWH 

DA1E: 04/06/15 

CHECKED BY:PN 

DA1E: 04/15/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-1 89.900 


REV. 
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UTILITY OCCUPANCY APPLICATION AND PERMIT 

North Dakota Department of Transportation, Design 
SFN 7995 (2-2016) 



FOR STATE USE ONLY (Ty pe or Print ) 
RlUS Document Number 


Contract Number 


District Tracking Number 




APPLICANT INFORMATION 

A ythorized Util it y Agent (m ust be same as signat ory for pe rmit) 


Preparer - Consultant 


Utility Contractor 


T YPE OF FACILITY (Complete appropriate space only.) 


Description of Proposed Facility 


Number of Cables 


Length of Down Guys 


tssun 


Si/e of Casing 


Length of Casing 


Location of Pole(s) 


Location of Appurtenances 


Location - Others 


/?T. in wfl ,ance of sa,d faclllties on highway right of way shall be subject to the North 
OT 5 ) A Policy for Accommodation of Utilities on State Highway Right of Way" 
□nditions, attached hereto and made a part hereof. 


See page 2 for additional Terms and Conditions 

APPROV AL 

Company Name (Utility Agency) 


Authorial Utility Agent NamefType or Print) 


Authorize Agent Title 

Vice President, Land and Righl 


Authorized Agent's 


NORTH DAKOTA DEPA RTME NT OF TRANSPORTATION 


i District Engineei (Type or Print) 


District Engini 





SFN 7995 
Page 2 of 3 


For State Use Only 
District Tracking Number 


(A) Installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer 


(B) Owner shall notify the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing 
said facilities. All disturbed areas shall be restored to their original condition in a manner satisfactory to the NDDOT districf 
engineer. 


(C) The owner shall be required to wear an ANSI/ISEA 107-2010 Class II high visibility garment while within the highway right- 
of-way as per the requirements of 23 CFR 634. 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under 

hfghway nght of way, which may be damaged as a result of the installation and maintenance of said facilities on hiqhwav 
right of way. 1 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by NDDOT. The owner may be held responsible for delay costs caused by the 
owner’s failure to use reasonable efforts to relocate or adjust facilities in a timely manner. 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause 
and upon notice to the Owner. 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the 
consideration hereof, does hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, will 
be excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination in the use of said 
facilities, (2) that in the construction of any improvements on* over, or under such land and the furnishing of services 
thereon* no person, on the grounds of race, color, national origin, will be excluded from participation In* denied the benefits 
of, or otherwise be subjected to discrimination, (3) that the Owner will use the premises in compliance with all other 
requirements imposed by or pursuant to the Acts and regulations* such that no person on the grounds of race, color* or 
national origin* will be excluded from participation in* denied the benefits of* or be otherwise subjected to discrimination in 
the use of said facilities set forth in this Assurance. 

That in the event of breach of any of the above Non discrimination covenants* the NDDOT will have the right to terminate 
this Permit and to enter or re-enter and repossess said land and the facilities thereon and hold the same as if said Permit 
had never been made or issued. 

(I) If the utility facility includes drain tile, a "Request for Drainage on Highway Rights of Way", state form number 50909 must 
be made in conjunction with this permit. 

(J) The Departments review and subsequent approval of this permit request does not relieve the applicant of the responsibility 
to comply with all Federal and State laws and regulations that govern, but are not limited to, the protection of wetlands 
threatened and endangered species, and migratory birds. The applicant is responsible to comply with all Federal and State 
laws and regulations that govern the protection of cultural resources within the permit application area (e.a* $.106 of the 
National Historic Preservation Act* 36 CRF Part 800; ND Century Code 55-02-07' ND Century Code 55-03-01 1) The 
applicant shall be aware of the ND State burial law (ND Century code 23-06-27; Administrative Rule 40-02) and ensure 
compliance for any discovery of human remains within the permit request area. 

(K) The Contractor agrees that NDDOTs review of the utility relocation plans* specifications, calculations, and field inspections 
* S u a * lu e . S i? *°J N P D0T purposes and not for the benefit of the Utility or any third party and shall not be deemed to mean 
that the utility s design and construction is structurally sound and appropriate or meets applicable federal and state 
regulations, laws or local ordinances* codes* or industry standards (collectively* "Requirements”). The Utility affirms that it 
has taken all of the actions necessary and required for the construction* operation, and maintenance of its facility authorized 
hereunder, including compliance with all Requirements," 

(L) Detailed location maps showing lateral offsets from roadway centerlines are required for a permit. 



c 

SFN 7995 
Page 3 of 3 


Please attach detail location map for each Utility Location. Use multiple utility locations when changing lateral offsets. 


For State Use Only 





M 1-MO 3^00 

/•iLi/r M i 




NOTICE : The Recipient must comply with ALL applicable Federal, State and local laws, rules, 
regulations, codes, ordinances, etc., including, but not limited to North Dakota Century Code, 
Chapter 49-23. (ONE-CALL EXCAVATION NOTICE SYSTEM) 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said facilities on highway 
right of way shall conform to the following provisions: 

1. Within thirty (30) days after construction, maintenance, relocation, or removal of said facilities, 
any right of way scars shall be removed and disturbed areas restored to original condition. 

Existing topsoil shall be removed prior to excavation and stockpiled until all disturbed areas are 
restored to original grade. The stockpiled topsoil shall be evenly and smoothly replaced over the 
areas disturbed by the trenches or pits. 

2. Vehicles and other work equipment used to install or maintain said facilities within highway 
right of way shall, where possible, use established access points, service roads, driveways and 
approaches to enter or leave the outer portion of the right of way for the performance of 
necessary work operations. Such vehicles and work equipment shall not be parked on the 
through-traffic lanes or shoulders of the highway during installation or maintenance of said 
facilities. The parking of equipment, vehicles, and storing of materials in the median on 
divided roadways is not permitted. On all roadways, parking and storing of materials may 
be permitted only if equipment, vehicles and material are located a minimum of 60 feet 
from the outside edge of the driving lane. 

3. Protection to the free and safe flow of the highway traffic shall be as required in accordance 
with the "Manual on Uniform Traffic Control Devices", current edition. 

4. The Recipient will notify the District Engineer of the Department of Transportation forty-eight 
(48) hours prior to beginning this installation. Immediately following the final clean up of the area, 
the Recipient shall again notify the District Engineer of the Department of Transportation. 

5. The Department of Transportation may not be the total fee owner and does not warrant the 
title to the highway right of way covered by the terms of this permit. The Recipient shall be 
responsible for reviewing the public records to determine ownerships and any encumbrances to 
the title of the properties covered by the terms of this permit. 

6. Trenches and pits opened within the right of way shall be cut to O.S.H.A. Standards and shall 
be of minimum width necessary to accommodate installation of said facilities. Trenches and 
Pits shall not be left open overnight, or unattended. Slopes shall not have more than a 2” 
drop off, all slopes shall be 4:1. 

7. Trenches and pits opened within the right of way shall be backfilled with the same material 
originally in place, compacted to a density equal to that of the adjacent undisturbed soil and 
restored to the original grade. The backfill shall be tamped in layers not exceeding six (6) inches 
in compacted thickness. Consolidation of the backfill by saturation or ponding is not permissible. 



8. The pipeline shall have a minimum of thirty-six (36) inches of cover within highway right of 
way. 

9. On longitudinal installations, where the buried cable or pipe is installed by plowing, the plowed 
ridges shall be mechanically compacted and made flush with the original ground. 

10. Casing pipe, where installed, shall extend a minimum of two (2) feet beyond the toe of the 
highway inslopes. The casing pipe shall be sealed at both ends to prevent formation of a 
waterway through the casing. 

1 1 . The pipeline shall be installed under the surfaced section of the highway by boring or jacking 
pipe through the roadbed between the clear zone limits. Wet boring or jetting of the pipe under 
the roadway is not permissible. 

12. The diameter of the hole for bored or jacked installations shall not exceed by more than one 
(1) inch the outside diameter of the facility. Oversized bores, overbreaks, and unused holes shall 
be backfilled with grout. 

13. The location of the pipeline crossing shall be indicated by a marker post installed on each 
side of the highway at the right of way line. An identification sign shall be attached to one of the 
marker posts showing the name, address, and telephone number of the pipeline company. 

14. The Department of Transportation shall be notified in advance of any proposed change in 
the type of transmittant carried by the pipeline, or any increase in the maximum working pressure 
specified in the application for the permit. 


15. The casing pipe shall be continuous and shall extend a minimum of two (2) feet beyond the 
clear zone or two (2) feet beyond the toes of outer inslopes of the highway, whichever is further 
from the highway center line. The casing pipe shall be adequately sealed at both ends with 
suitable material that will prevent the formation of a waterway. 


16. Casing is not required if approved extra wall thickness pipe is installed. 

17. The Recipient shall indemnify, save, hold harmless, the State of North Dakota, its agencies, 
offices and employees, from any and all claims of any nature arising from any direct, indirect, or 
consequential damage to real property or business, including all costs, expenses, and attorney's 
fees, which may in any manner arise out of or result from this project. 


18. The topsoil will be replaced on all disturbed areas and seeded as determined below (provide 
a temporary cover crop): 


Seed Class Mix Requirements 
Class II - Early Season 


Grass Species 


Variety 


Pounds Pure Live 
Seed Per Acre 




Western Wheatgrass 

Rodan, Rosa n a, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

Dacotah, Forestburg, or Sunburst, 
Summer 

3.2 

Green Needlegrass 

Lodorm, AC Mallard, Fowler 

2.4 

Sideoats Grama 

Killdeer, Pierre, Butte 

3.6 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total | 

23.8 


Seed Class Mix Requirements 

Class II - Late Season 

Grass Species 

Variety 

Pounds Pure Live 

Seed Per Acre 

Western Wheatgrass 

Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

Dacotah, Forestburg, or Sunburst, 
Summer 

1.6 

Green Needlegrass 

Lodorm, AC Mallard, Fowler 

3.6 

Canada Wild-rye 

Mandan 

5.2 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total 

25.0 


F:\USERS\JUDPLU1\WPDATA\UTILITY\C0NDITNS\PERMIT5.WPD 




























Risk Management Appendix 

R swept)?* UCenSeS With PriVate ,ndivWua,s ' Compand, Corporation, Etc. (referred to as 

anffomnL?i? e /o t J > ?f e / ld ' ' ndemnif y> afld ho,d harmless the state of North Dakota, its agencies, officers 
buf not P SSni ffi? ' f h° m H nd a £ am f Cla,ms basedon [be vicarious (lability of the State or its agents 
neLoenSTr L?S c ; S nr? Sed ri 0n State ’ s contributory negligence, comparative and/or contributory 

ReSsmm thi H ne ^ enee, ,T ' ntenf ' onal mfsc onduct. The legal defense provided -by the 

Reoipfent to the State under this provision must be free of any conflicts of interest even if retention of 

thsState I? th ® State is necessar V- Recipient also .agrees to defend, indemnify, and hold 

iria - Sf ^ f f h ha o m for . a 1 Gosts> ex P enses znd attorneys' fees incurred If the State prevails in an action 

SnS he h R ,f C,p '! nt ' n ® stab,,shin 9 and litigating the indemnification coverage provided herein This 
obligation shali continue after the terrrrination of this agreement. 

SjTmLT^Lin^Ln^ k6ep , in f ° rCe dubng tbs term of tbis agreement, from insurance companies, 

s * re,9n ' ton au#,ori2ai d ° »• 

J - “ “ S - *“*' 

2) Workers compensation insurance meeting aft statutory limits. 

IddiHrinaMn^°«Ii Da £? itS ^® nci ' es '- officers, and employees (State) shall be endorsed as an 
,, ,nsured Qr l tba comm ercial general liability arid automobile liability policies. 

2 . endbrsemebfs shaJI contain a “Waiver of Subrogation” in favor of the state of North Dakota 

5 endowments may not be canceled or modified without thirty (30} days prior 

written nptlcB to tho undersigned State representative. 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1 3 and 4 above 
to the undersigned State representative prior to commencement pf this 

SLS at or r S^fn!? h i tO 0b ! ah co yt ie ’ Certified copies oi a)l redtjired insurance documents, 
Lwmont p nd r3 f^ en [ .f* an V t,me - ,f Recipient's insurance will expire prior to the term of this 
g m nt. Recipient shall renew the above requirements and furnish a certificate of insurance 
Anv^Hn? 9 the £ enewaI t0 tbe unders igned State representative prior to the expiration of the insurance 
represents the State under this policy must first qualify as and be appointed by the 

Section 54-12-08 0me ^ Generaf as a Spec ' al Assistant Attorney General as required under N.D.C.C. 

tnnmXr.Srn^ * C ° ntrac f is sublet ' Recipient shall obtain insurance protection (as outlined above) 

SuEconfrac of In SS^lheKw ^ ,pi ' ent and the state as a result of work undertaken by the 
dd 5 ' [be Re<5lp,ent sha(l ensure that any and all parties perform inq work under the 
?ndT,t r.T e I ed by pub,rc J iabiiity ™nce as outlined above. AM SnbconSSSg work 
Reclniem ?! ^required to maintain the same scope of insurance required of the Recipient The 
Subcontractors! & responsible for ensuring compliance with those requirements by all 

1 f a L b ? pri T 3ry (Le " pay first > as respects any insurance, self-insurance 
the S atf fh5 bP ey™ nf m p S Any Insurance - self-insurance or self-retention maintained by 
bankrStev of me WeH pl deepen s insurance and shall not contribute with it. The insolvency J 
whenSch lp 'f ' n0t rGlease the insurer from Payment under the policy, even 
me policy i P pFevente 7 he insar ed Recipient from meeting the retention limit under 

P y. Any ceductible amount or othor obliaatlons undor the oolicvnes’i shall h p 

Th if r ur ” nce be in kC- xs of az b P ° ^ s 

better bv A M iLsr 2 r catastrophe form artd be placed with insurers rated "A-" or 

f ." e f Com P an y> lnc - ^e State will be indemnified, saved, and held harmless to the full 
“ ** aclua "V *«*« “v m WSpnt in excess of ,he minim™ IKSSSS8SS 


RM Consulted 2007 
Revised 5-09 



Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 

Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 

Dakota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 

Date hu 



Vice President, Lan d dpd Right of Way 




Mil 


DRIVEWAY APPLICATION &ipE\RMIT Permit 1 

North Dakota Department of Transportation, Maintenance Division 

SFN 5918 (Rev 06-2015) \ | 

/ £,-• 

o 

<C3 

District 

Number 


:X 

Applicant 

Dfrmro Access u . c 

I Telephone Number 

Address / ^^Citv 

I3CO MAM STcegrT H-ou.s+on 

Ham 



Driveway Information on State Highway Right of Way 


mK/KEmSSSM 


naDSB^Bara 

Location f 

- SH teoM 3010 SduTh e>\- MP 32G? 


Town 


Junction 1 


Description of proposed work on state right of way and type of business served. 

deiue on each sick. SH Te>e 

p i pe. 1 1 ®Coi v&TQ ucTtoV) * 


Applicant agrees that any permit issued and any entrance built or work done shall be in accordance with plans 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet. If 
the applicant fails to construct the drive to the specified dimensions, including the proper culvert length and 
inslopes, the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 


These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 


be removed during non-work hours everyday. 
APPLICANT: 





Date 


NORTH DAKOTA 

DEPARTMENT OF TRANSPORTATION 


J 


oe 


M. vJt 




District Engineer (Type or Print) 


(JJ 


Signature 


Date 


1^2 Lk 


Construction shall be completed by: 

ijJjl h& 


Date 


Sketch: 



(Original to District File, copy to Applicant) 


ftPO-Upi— \qo-'iO£. c iOO 


Page 1 of 2 (Over) 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 34 Ic 35, TOWNSHIP 154 NORTH, RANGE 102 WEST 

MAP 


£ PROPOSED 
20 “ PIPELINE 


iu 

o 



( ND-WI-190.310 ) 

BRADLEY J. OLSON 


C ND—WI— 190.000 ) 
TERRANCE G. LE0NHARDY 
REVOCABLE TRUST 


(ND-WI- 1 90.305.900' ) 

PLAN 

SCALE: 1**60’ 



° I 2080A 


I 

X 

o 

x 

LlI 

I, 

fcPj 

o I 
o I 


+ PIPELINE 

- WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 





1 

1 1 

1 f 1 

r 


4' 


— 2 MIN. CLR. 1 2' MIN 

(TTP.) / (TYP.) 

CLR.— 




PIPE SPECIFICATIONS 

PIPE 20" O.D. x 0.438” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
20 * PIPELINE 


228' MIN. 


PROFILE 

SCALE: r=60’ H0RIZ. 
r=30’ VERT. 


© ?= 


X=1 939075.80 
Y= 17487706.47 



1 D 

12/21/15 

MM 

ISSUED FOR USE/PERMIT 

RC ! 

1 C 

10/02/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

1 B 

06/25/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

1 A 

03/30/15; 

JHM 

ISSUED FOR USE/PERMIT 

PA 

IREV. 

DATE 

BY 

DESCRIPTION 

CHK. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <E STATE HIGHWAY 1804 

AT STA. 1+00, ELEV. 2076.52' 


PROJECT NO. 


10395700 


WOOD OROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 20" DAPL PIPEUNE CROSSING 
STATE HIGHWAY 1804 

NORTH DAKOTA 


DRAWN BY; OP 

DATE: 03/18/15 

CHECKED BY; PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-1-190.305.900 


REV. 

D 



A/r> -ur- no- vx. 4oo s h no*/ 

CLS LiNK GIS Viewer 


RR Contract 



Judson Township 

Williams County, North Dakota 


PERMIT NO . 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Judson Township Board of Supervisors, or its representative, 
hereby grants permission to T)a irifThy C?Cc LLC 1 whose 

(Applicant) 

address is \20Qmdm fSTee^T ^ +\-ni Tx 11002^ 

(Applicant's Address) 

to make a single bore for a (an) <2*4 M p t piliiu? 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) M ? located between the 

following Township and Range sections: 

_ (s -Rs~/T) (t- i.rvJ/s^ C.P-IOZ.I0) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


/UO-Lcu- K?2 HoO 

sr. voJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish, 
(701 ) 570-3452 I he contractor Ml S i have a coin of the permit and 
the cross se ction on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF Sl.OOO.OQ THE I st TIM F THirv 
ARE WITHOUT A PERMIT. THE 2 nd TIME - THE FEE WILL 
BE $5.000,00, 


WHEN REQUESTED BY EQUALITY TOWNSHIP, THF 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE |N Judsori TOWNSHIP EASEMENT AREA. 


THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 


Cx bjg 


Applicant 




U-C 



of ^j i (oth- 2“' C>i t, 

udson Township 




Date: 




//c- 


Phone: 


Vice Presidentfrand and Right of Way 


ft.D -itfhitfaAoo 

^2 sr. \ivu) 
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PIPE SPECIFICATIONS 
PIPE 24” O.D. X 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: T=30’ HORIZ. 
r=20’ VERT. 


/rv X=1 941 737.58 
^ Y= 17484863.1 5 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 48TH STREET NW 
AT STA. 0+75, ELEV. 2096.04' 


07/07/15 


03/30/15 


03 / 02/1 5 


REV. DATE BY 


PRV 


JTM 


OP 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


EDF 


PA 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24" DAPL PIPEUNE CROSSING 
48TH STREET NW 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 02/06/15 

CHECKED BY: PA 

DATE: 03/13/15 

SCALE: AS SHOWN 

APR.: 


DWG. NO. 

ND-WI-1 92.900 


REV. 

c 



Trenton Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 

whose 


hereby grants permission to T>dcMq. li r 

(Applicant) ? 

address is 1 300 Sti fcglT 44^ a+to.a'Tx 7-T-C OZ. 

(Applicant's Address) 

to make a single bore for a (an) Qdt u f?fcu Ajp rf>\\ p‘ipldwU_. 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) A2U) located between the 

following Township and Range sections: 

_ (s - .5 i . 3 s) Cl - \_53l C £ - toz-id) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


133 . °iOO 
MS ST. i UCO 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Town s hip as to when work will start and finish. 

-(.701)770-2319 The contractor INI 1 ST fnt>eaco p\ of the permit an d 

the cross section on site at ail times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1,000,00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT, THE 2nd TIME - THE FEE WILL 
BE $5,000,00, 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Trenton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



U=L 


Phone: 




Trenton Township 


Date; 



<U0-t0i — ¥tx.c\o<y 
4 ? sir, 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 2 & 35. TOWNSHIPS 153 Ic 154 NORTH. RANGE 102 WEST 

* G 142ND AVENUE NW 


( ND-WI~192.000 ) 

YELLOWSTONE LAND 
COMPANY, LLC 


c 


£ PROPOSED 
24 * PIPELINE 



S 0V35|06” E 

FLOW 


f ND-WI -1 94.000 ) 

CAROLINE OLSON 
NORTH DAKOTA 
REVOCABLE TRUST 

o 

in 

+ 


C ND-WI- 192.900 ) 

PLAN 

SCALE: 1"=30' 


2100 '-. 


2090'- 


2080’- 



z 

PIPELINE WARNING SIGN S 
AND TEST STATION o. 

(TYP. BOTH SIDES) £ 

TO 

in 
+ 

Q 


Ld I 

C£ 


9 

(3*1 
tn I 

+ 

o 


T 

9’ MIN. 

_L 


PROPOSED 24" PIPELINE 


~7 



r 2100* 


mm? 



— 4’ MIN. 


PIPE SPECIFICATIONS 
PIPE 24" O.D. x 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


170’ MIN. 


PROFILE 

SCALE: r=30' HORIZ. 
r=20* VERT. 


4’ MIN. — 1 


2090’ 


u 2080' 





PRV 

ISSUED FOR USE/PERMIT 

EDF 

JTM 

ISSUED FOR USE/PERMIT 

PA 

OP 

ISSUED FOR USE/PERMIT 

RC 

BY 

DESCRIPTION 

CHK. 


/tn X= 1941 737.58 
^ Y= 17484863. 15 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 48TH STREET NW 
AT STA. 0+75, ELEV. 2096.04' 


07/07/15 


C_ 

B_ 

A_ 

REV. I DATE 


ME 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24" DAPL PIPEUNE CROSSING 

48TH STREET NW 

WILUAMS COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 02/06/15 

CHECKED BY: PA 

DATE: 03/1 3/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-1 92.900 


REV. 

c 



Trenton Township 

Williams County, North Dakota 


PERMIT NO 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to Xklfa ot-ra. Qccj>^ Lir whose 

(Applicant) ^ 

address is i^OQ i 

to make a single bore for a (an) gaq 11 filing mj piplAn/u 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) Hjjksr (^located between the 
following Township and Range sections: 

(s-eO CTis^^ffe-ioz-uh) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


IVD-uji- \Q<{.q£)d) 
^7- 'lz_ St". \)U) 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 


highway. 


Pl ease notify Towns h ip as to when work will start and finish , 
(701) 770-2319 The contractor Ml S I' ha\ e a coin of the pcrmil and 
the cro ss section on site at all times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF Sl.000,00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Trenton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 


: 



Phone: 


AJb-lOl- IQH 

^/z St. IVUJ 


Page 2 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 2 TOWNSHIP 153 NORTH, RANGE 102 WEST 



PLAN 

SCALE: 1’=30’ 



PIPE SPECIFICATIONS 

PIPE 24" O.D. x 0.500” W.T. 

API 5 LX— 70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
24" PIPELINE 


fTN x=1 941 747.57 

YV Y=1 


PROFILE 

SCALE: r=30’ HORIZ. 
1’=20' VERT. 


Y= 17482240.1 2 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 47 1/2 ST. NW 
AT STA. 0+75, ELEV. 2087.30’ 


09 / 10/15 


07/07/15 


03/30/15 


REV. DATE BY 


PRV 


RG 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILUAMS COUNTY 


PROPOSED 24 DAPL PIPELINE CROSSING 

47 1/2 STREET NW 


DRAWN BY: RG 

DATE: 03/1 1/15 

CHECKED BY: PA 

DATE: 03/13/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI- 194.900 


REV. 

c 


Trenton Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to UC whose 

(Applicant) 

address is fcftQv "bTfeyyr -foa 1 K 7 ?-OQ2_ 

{ Appl leant 1 s Address) ” 

to make a single bore for a (an) oUjf M P&uEitL 0'l\ Ptpl.Ui/ig 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 7?- S T ttfUl located between the 
following Township and Range sections: 

(S- 2./ Il) f r-iS3 IOZ. uj) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


lUD-im- 

47- *=>1“: i VuJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify To w nship as to when work wit! start and finis h, 
(701) 770-2319 T he contractor iVH Sl iia s e a coin of the permit and 
the cross section on site at all times* 


ANY INDIVIDUAL OH COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2nd TIME - THF. FEE WTI 1 . 
BE $5,000.00* 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Trenton TOWNSHIP EASEMENT AREA* 

THERE TS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 


jjhlcd LLC 



3 (f 5/ ^6 


Phone: 


Tee President, Land and Right of Way 


IOD-Lui- \C\i.c\oD 

sr- vUuJ 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 2 le 11, TOWNSHIP 153 NORTH, RANGE 102 WEST 

<E STATE HIGHWAY 180* ( ND-WI~197.05q1 

/\* 7 CAROUNE OLSON 


£ PROPOSED 
PIPELINE 


REVOCABLE TRUST 


HI LAND PIPEUNE 


47 ± 


S 59*04 37 W 


C ND— WI— T98.0QQ ) 

MARY BETH 
FERGUSON 


PLAN 

SCALE: T=60’ 


( ND-Wf-1 97.900 ) 



MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


U.S. SURVEY FEET 

T.B.M.: £ 47TH STREET NW 

AT STA. 1+50, ELEV. 2053.19' 


(H/22/15 


REV. DATE BY 


JMH 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PN 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG .INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24’ DAPL PIPEUNE CROSSING 

47TH STREET NW 


DRAWN BY: OP 

DATE: 03/30/15 

CHECKED 0Y:PN 

DATE: 04/1 5/1 5 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI- 197.900 


REV. 

A 



Trenton Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - S 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to GkCJS^x t U=Q^ whose 

(Applicant) _ J 

address is l^gp l/ mjn ST^f; ( x 

{Applicant's Address) ? ( 

to make a single bore for a (an) CfcudjL. Oil pi piling, 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) MME -fcEff/S located between the 
following Township and Range sections: 


vvuug i wxidinjp auu \ 

3-1 o) (f TT 1,<^ tvV (? - 102 U2 ) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


fUb-U?i- 2 o\.qoo 

luo E£)Ap 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify T o wnship as to when work will start and finish, 

_(701) 770-2319 f h e contmcior Ml ST luneacojn of the permit iiml 

the cross section on site at all times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE S5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN T renton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



Applicant 





Trenton Township 


Phone: 


Vice President, Land and Right of Way 


MD -U))-QDI.OiDD 
W Hhfre l&toD 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 10, TOWNSHIP 153 NORTH, RANGE 102 WEST 

<£ STATE HIGHWAY 1804 

existoigj^s rural 


PIPELINE 

w 

( N0-W)-200.00Q ) 
MARY BETH FERGUSON 



( ~ND - W1-200.0QQ ) 
MARY BETH FERGUSON 


0 %^ 


( ND-WI-201.900 ) 


PLAN 

SCALE: 1’=30’ 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



1940' 


1930* — 


1920' 


1910* 

PIPE SPECIFICATIONS 

PIPE 24” O.D. x 0.500” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
24“ PIPELINE 


119' MIN. 


PROFILE 

SCALE: 1”=30' HORIZ. 
1-=20 J VERT. 


D 

12/2A/15 

JWH 

ISSUED FOR USE/PERMIT 

RC 

C 

12/21/15 

JMH 

ISSUED FOR USE/PERMIT 

RC 

B 

07/00/15 

RG 

ISSUED FOR USE/PERMIT 

EDF 

A 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 

project no. 1 0395700 

\M/ WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


1940' 


-1930' 


1920' 


-1910' 

X=1 935852.25 
w Y=1 7475991 .85 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L NO NAME ROAD 
AT STA. 0+46, ELEV. 1931.37’ 


DAKOTA ACCESS, LLC 


PROPOSED 24" DAPL PIPEUNE CROSSING 

NO NAME ROAD 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 01/27/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-201.900 


REV. 

D 



UTILITY OCCUPANCY APPLICATION AND PERMIT 

North Dakota Department of Transportation, Design 

SFN 7995 (2-2016) 

FOR STATE USE ONLY iTvna or Print) 


RIMS Document Number 


Contract Number 


District Tracking Number 




APPLICANT INFORMATION 

A uthor ized Ut ility Ag ent (must be 


same as signatory for permit) 


/4^-fon 


Prop a rer - Cons ultant 

Company Name / 


antapt Name * ( ) m * 

^ner n / 1 


Utility Contractor 


►anv Name 


Name 


Telephone Nui 


TY PE OF F ACILITY (C omplete appropriate space only*) 


Description of Proposed Facility 


Number of Cables 


Length of Down Guys 


Length of Casing 


Location of Pofe(s) 


Location of Appurtenances 


Location - Others 


See page 2 for additional Terms and Conditions 

APPROVAL 

[company Name (Utility Agency) 


Authorized Utility Agent Name (Type or Print) 


Authorized 


.Signature 


To be signed by Owner, Partner, CorporatrFresftfS 
authorized Corporate Officer, please attach copy of 

The Owner is hereby gn 
and made a part hereof 


Vice? President, oral 


luthorized Corporate Officer. If signed by other 
'er of Attorney or other documentation showing authority to sign. 

laintain the facilities applied for, as shown on the plans attached hereto, 


NDDOT 


WORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

District Engineer fTyp e or Prints l 


engineer \ \ ypisor PrirUU . # 

Sou. MaV/ 

Nb-tfl-lOZ. tfco 

tfb-wi- w>- 9 od 


sr Signature 





SFN 7995 
Page 2 of 3 


For State Use Only 
District Tracking Number 


(A) Installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer. 

(B) Owner shall n ot|Jy the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing 
said facilities. All disturbed areas shall be restored to their original condition in a manner satisfactory to the NDDOT district 
engineer. 

(C) The owner shall be required to wear an ANSI/ISEA 107-2010 Class II high visibility garment while within the highway right- 
of-way as per the requirements of 23 CFR 634. 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under 

highway nght of way, which may be damaged as a result of the installation and maintenance of said facilities on highway 
right of way. 8 7 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by NDDOT. The owner may be held responsible for delay costs caused by the 
owner's failure to use reasonable efforts to relocate or adjust facilities in a timely manner. 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause 
and upon notice to the Owner. 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the 
consideration hereof, does hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, will 
he excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination in the use of said 
facilities, (2) that in the construction of any improvements on, over, or under such land and the furnishing of services 
thereon, no person, on the grounds of race, color, national origin, will be excluded from participation in, denied the benefits 
of, or otherwise be subjected to discrimination, (3) that the Owner will use the premises in compliance with all other 
requirements imposed by or pursuant to the Acte and regulations, such that no person on the grounds of race, color, or 
national origin, will be excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination in 
the use of said facilities set forth in this Assurance. 

That in the event of breach of any of the above Non discrimination covenants, the NDDOT will have the right to terminate 
this Permit and to enter or re-enter and repossess said land and the facilities thereon and hold the same as if said Permit 
had never been made or Issued. 

(I) If the utility facility includes drain tile, a "Request for Drainage on Highway Rights of Way", state form number 50909. must 
be made in conjunction with this permit. 

(J) The Department's review and subsequent approval of this permit request does not relieve the applicant of the responsibility 
to comply with all Federal and State laws and regulations that govern, but are not limited to, the protection of wetlands, 
threatened and endangered species, and migratory birds. The applicant is responsible to comply with all Federal and State 
laws and regulations that govern the protection of cultural resources within the permit application area (e.g., S.106 of the 
National Historic Preservation Act, 36 CRF Part 800; ND Century Code 55-02-07; ND Century Code 55-03-01 1) The 
applicant shall be aware of the ND State burial law (ND Century code 23-06-27; Administrative Rule 40-02) and ensure 
compliance for any discovery of human remains within the permit request area. 

(K) The Contractor agrees that NDDOTs review of the utility relocation plans, specifications, calculations, and field inspections 
shall be solely for NDDOT purposes and not for the benefit of the Utility or any third party and shall not be deemed to mean 
that the Utility's design and construction is structurally sound and appropriate or meets applicable federal and state 
regulations, laws, or local ordinances, codes, or industry standards (collectively, "Requirements"). The Utility affirms that it 
has taken all of the actions necessary and required for the construction, operation, and maintenance of its facility authorized 
hereunder, including compliance with ail Requirements." 

(L) Detailed location maps showing lateral offsets from roadway centerlines are required for a permit. 



SFN 7995 
Page 3 of 3 


For State Use Only 
District Tracking Number 


Please attach detail location map for each Utility Location. Use multiple utility locations when changing lateral offsets. 


issbhbmpi 

Utility Location 

□Along or p^Across 

1 

VXSmmEm 

EKKiSNI 

B^i 

c 

O) 

Reference Marker 

SAX _ 

wEBRiSM 

MmgM 

0) 

CQ 






Begin 


Location Number 

Reference Pt 

3ZS.<Z7So 

Offset 

Reference Pt 



Reference Marker 


oJaSOL 


Direction From Centerline (N, itR W) 

Ea^r 


Longitudinal Offset (feet) 

teSV 


Lateral Offset (feet) 

1 00 ' 


9 ’o&iss 



Utility Location 

QAIong or ^Across 

Ne 

V 


mzMJm 


c 

O) 

Reference Marker 

3^7 



HI 


Lateral Offset (feet) 

[G<?' 
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Begin 

End [ 




Reference R 

Offset 


Reference Marker 


Direction (N, © E, W) 


Direction From Centerline (N, S 1 


Longitudinal Offset (feet) 


Lateral Offset (feet) 

L&qi 


Highway Number 

Utility Location 

□Along or □Across 

Ne 

arest City or Hwy Jet. 

Direction (N, S, E, W) 

Approximate Miles From 

c 

O) 

Reference Marker 

Direction (N, S, E, W) 

Longitudinal Offset (feet) 

0) 

CQ 

Direction From Centerline (N, S, E, W) 

Lateral Offset (feet) 




For State Use Only 



Begin 

End i 




Reference R 

Offset 


Reference Marker 


Direction (N, S, E, W) 


Direction From Centerline (N, S, E, W) 


Longitudinal Offset (feet) 


Lateral Offset (feet) 


/ 7 T-Z-J S' £ J 






MD-loi - QloqAOo 
/VQ'UPI -3l<-40AOo 

S ti 

















NOTICE : The Recipient must comply with ALL applicable Federal, State and local laws, rules, 
regulations, codes, ordinances, etc., including, but not limited to North Dakota Century Code, 
Chapter 49-23. (ONE-CALL EXCAVATION NOTICE SYSTEM) 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said facilities on highway 
right of way shall conform to the following provisions: 

1. Within thirty (30) days after construction, maintenance, relocation, or removal of said facilities, 
any right of way scars shall be removed and disturbed areas restored to original condition. 

Existing topsoil shall be removed prior to excavation and stockpiled until all disturbed areas are 
restored to original grade. The stockpiled topsoil shall be evenly and smoothly replaced over the 
areas disturbed by the trenches or pits. 

2. Vehicles and other work equipment used to install or maintain said facilities within highway 
right of way shall, where possible, use established access points, service roads, driveways and 
approaches to enter or leave the outer portion of the right of way for the performance of 
necessary work operations. Such vehicles and work equipment shall not be parked on the 
through-traffic lanes or shoulders of the highway during installation or maintenance of said 
facilities. The parking of equipment, vehicles, and storing of materials in the median on 
divided roadways is not permitted. On all roadways, parking and storing of materials may 
be permitted only if equipment, vehicles and material are located a minimum of 60 feet 
from the outside edge of the driving lane. 

3. Protection to the free and safe flow of the highway traffic shall be as required in accordance 
with the "Manual on Uniform Traffic Control Devices", current edition. 

4. The Recipient will notify the District Engineer of the Department of Transportation forty-eight 
(48) hours prior to beginning this installation. Immediately following the final clean up of the area, 
the Recipient shall again notify the District Engineer of the Department of Transportation. 

5. The Department of Transportation may not be the total fee owner and does not warrant the 
title to the highway right of way covered by the terms of this permit. The Recipient shall be 
responsible for reviewing the public records to determine ownerships and any encumbrances to 
the title of the properties covered by the terms of this permit. 

6. Trenches and pits opened within the right of way shall be cut to O.S.H.A. Standards and shall 
be of minimum width necessary to accommodate installation of said facilities. Trenches and 
Pits shall not be left open overnight, or unattended. Slopes shall not have more than a 2” 
drop off, all slopes shall be 4:1. 

7. Trenches and pits opened within the right of way shall be backfilled with the same material 
originally in place, compacted to a density equal to that of the adjacent undisturbed soil and 
restored to the original grade. The backfill shall be tamped in layers not exceeding six (6) inches 
in compacted thickness. Consolidation of the backfill by saturation or ponding is not permissible. 



8. The pipeline shall have a minimum of thirty-six (36) inches of cover within highway right of 
way. 

9. On longitudinal installations, where the buried cable or pipe is installed by plowing, the plowed 
ridges shall be mechanically compacted and made flush with the original ground. 

10. Casing pipe, where installed, shall extend a minimum of two (2) feet beyond the toe of the 
highway inslopes. The casing pipe shall be sealed at both ends to prevent formation of a 
waterway through the casing. 

11. The pipeline shall be installed under the surfaced section of the highway by boring or jacking 
pipe through the roadbed between the clear zone limits. Wet boring or jetting of the pipe under 
the roadway is not permissible. 

12. The diameter of the hole for bored or jacked installations shall not exceed by more than one 
(1) inch the outside diameter of the facility. Oversized bores, overbreaks, and unused holes shall 
be backfilled with grout. 

13. The location of the pipeline crossing shall be indicated by a marker post installed on each 
side of the highway at the right of way line. An identification sign shall be attached to one of the 
marker posts showing the name, address, and telephone number of the pipeline company. 

14. The Department of Transportation shall be notified in advance of any proposed change in 
the type of transmittant carried by the pipeline, or any increase in the maximum working pressure 
specified in the application for the permit. 

15. The casing pipe shall be continuous and shall extend a minimum of two (2) feet beyond the 
clear zone or two (2) feet beyond the toes of outer inslopes of the highway, whichever is further 
from the highway center line. The casing pipe shall be adequately sealed at both ends with 
suitable material that will prevent the formation of a waterway. 

16. Casing is not required if approved extra wall thickness pipe is installed. 

17. The Recipient shall indemnify, save, hold harmless, the State of North Dakota, its agencies, 
offices and employees, from any and all claims of any nature arising from any direct, indirect, or 
consequential damage to real property or business, including all costs, expenses, and attorney's 
fees, which may in any manner arise out of or result from this project. 

18. The topsoil will be replaced on all disturbed areas and seeded as determined below (provide 
a temporary cover crop): 





1 Western Wheatgrass 

Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

Dacotah, Forestburg, or Sunburst, 
Summer 

3.2 

Green Needlegrass 

Lodorm, AC Mallard, Fowler 

2.4 

Sideoats Grama 

Killdeer, Pierre, Butte 

3.6 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total 

23.8 


Seed Class Mix Requirements 

Class II - Late Season 

Grass Species 

Variety 

Pounds Pure Live 

Seed Per Acre 

Western Wheatgrass 

Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

Dacotah, Forestburg, or Sunburst, 
Summer 

1.6 

Green Needlegrass 

Lodorm, AC Mallard, Fowler 

3.6 

Canada Wild-rye 

Mandan 

5.2 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total 

25.0 
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Risk .Management Appendix 

Rec!pfenty d Lfcepses Wlth Private tadiyfduals, Companies, Corporations, Etc. (referred to as 

SaHS, a f 8e fJ? . dS v fe I nd ’ indemn ‘ f V' and fiofd h^rmiess the stats of North' Dakota, its agencies, officers 
h^ d nT P OySeS + ^ f e * f [ rom and a 9 ainst claims based on the vicarious liability of the State or its agents 
neLjOQnSTr S k?m It lnr« aSed f i° n ^ Sta . te ' s eontdbtJtor y negligence, comparative and/or contributory 
ReSoHoThl ^ eS ^ ence, ^ r ' ntentional ^conduct. The legal defense provided. by the 

^ n ISV b& State under this provision must be free of any conflicts of Interest, even if retention of 

SsSe hfrmS n S St9te S necessar V- Recipient also agrees to defend, indemnify, and hold 

inaFnlffh^ RlllnL ! . C ?3 5 Xpenses and attome V s ‘ fees incurred if the State prevails in an action 

F|. T Recipient In establishing and litigating the Indemnification coverage provided herein This 
obligation shall continue after the termination of this agreement. m[s 

rovemmL S t ha Iif^= re ^ Keep , force duWn9 the term pf this agreement, from insurance companies, 

Norfh rS^L - p00s ° r 9° V9rnment self-retention funds authorized to do business In 

North Dakota, the following insurance coverages. - 


1 ) 


2 ) 

3) 


limits of liability 


Commercial general liability and automobile liability insurance - minimum 
required are $250,000 per person and $1,000,008 per occurrence. 

Workers compensation insurance meeting all statutory limits. 

? n a l 0ta and ' tS a 9f ncies - Officers, and employees (State) shall be endorsed as an 
additfonat insured en the commercial general liability and automobile liability policies, 

4 |aid endorsements shaif-contain a “Waiver of SubrogatiOn” in- favor of the state of North Dakota 

] JJ2JS5S ^ d ,f nd0f ! em f ntS f " ay not b:e peeled or. modified without thirty (30) days prior 
written nqtlce to the undersigned State representative. ' ^ 

toThe certifipat f °! durance evidencing the requirements in 1, 3, and 4 above 

to the undersigned State representative prior to commencement of this agreement. 

reserves th9 right to obtain complete, certified copies of all required insurance documents 
e R nd ° rSer ? en i S any time- ,f Recipient's insurance will expire prior to !he term of this 

wirte^fnn t, H ReeiP ' ent ^ ha i reneW the ab0V8 r ^ c ! u, ’ r0 ments and furnish a certificate of insurance 
evidencing the renewal to the undersigned State representative prior to the expiration 6f the insurance 

i H DeS^S re n entS Stat ® under Ms. policy must first qualify as and be appointed by the 
Section 54-12-08 Gen9ra as a Speclal As3lstant attorney General as required under N.D.C.C, 

toS 0 f»! ™ COn J raC ! iS SU f ,et> L he Recipient shal) obtain Insurance protection (as outlined above) 

SubconfrL nr y ^SSS m ,u o 0tpCt the R ® dpient and Ule s t a te as a result of work undertaken by the 
add ' tlon- Recipient shad ensure that any and alf parties performing work under the 

undir the PUb 'Vf bli ' ty ' nsurance as outlined above - All Subcontractors performing work 

Redoient S p thS Same SC ° pe ° f ins(Jranee '^tred of the Recipient The 

Subcontractors! h responsibte for curing compliance with those requirements by all 

or e S!Till SUranCe f C ° V l r l 9e f ha " be primary ( | e - pa V IM) as respects any insurance, seif-insurance 

toe S a e shad o® State ',. Any ,nsurance ' seif-insurance or self-retention maintained by 

the state shall be excess of the Recipient s insurance and shall not contribute with it. The insolvent nr 

bankruptcy of the insured Recipient shall not release the insurer from payment under the policy even 

the poltov ,nS An V n dL°uck h^ krUPtCy P r even tS r! he in3Ured Recipient from mee ^9 the retention limi! under 
ne POicy Any deductible amount or other obligations under the policy(ies) shall be the <?nip 

excess'fr ^ be P °" Cy ° r pa ^s o/'Surince, primary and 

better bv A M 1*5 rnmn™ , Um ' br ?' a T catast , rophe form aad he placed with insurers rated “A-" or 
y M. Best Company t Inc, The State will be indemnified, saved, and held harmless to the full 

extern of any coverage actually secured by the Recipient in excess of the minimum requirements set forth 


RM Consulted 2007 
Revised 5-09 
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Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Dakota Access, LLC ; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 2-.*+ J )Co 



iMAl-WDO 

Vu\l ^OlU) Qf\h 
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DRIVEWAY APPLICATION & PERMIT 

^i°^ P a ^ ta Department of Transportation, Maintenance Division 
$FN 5918 (Rev 06-2015) I I 


Permit 

Number 


~ F\C \o 1 7 


District 

Number 




Applicant “ b — 

■ — * — ■ — t- — 

Telephone Number 

1300 VY)A\M 

City 

_H(9uS4^n 

3x_ 

ZIP Code 




Drive way Information on State Highway Right of Wav 

■Number of Driveways ' ™ J 

^ I 

Location . \ "" 



rivate LrCommerdafj' Direction □ N □ Sg] W side of Route Iff#/ 


Town 


^ouTIa ^ mp 32 ^ %\A ifr/pM 


Highway 


l?dW 


Junction 


Description of proposed work on state right of way and type of business served 


Mile Marker Number 


rker Number / 

322 MHL 


Ij2w 4ei p *) each . s»Uc. ^ 1804- 
pipjp'u Coa<sTr%uc3rto'r\ 


at?aS hi2 f ar L y Pefmit ,SSUed and any entrance built or work done shall be in accordance with plans 
fhl onnf h * f ,3 made a P art hereof ’ and Perm 't Specifications printed on the reverse side of this sheet If 

hslnnP^tho n ' S rf C ° n f^? the dnve t0 the s P ecified dimensions, including the proper culvert length and’ f 
inslopes the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such worV d 

These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 


be removed during non-work hours everyday 
APPLICANT: 






Name (Type or Print) 





NORTH DAKOTA 
DEPARTMENT OF TRANSPORTATION 

m. y j, 

District Engineer (Type or Print) 


^33 M lJ 


Signature 
Date 


3/4 °/ hu 


Construction shall be completed by: 


Date 

Sketch: 


Dale 


3ii oe comp 
{ / [± 




(Original to District File, copy to Applicant) 


iUD -loi- ScQ.QtfO 
S W \ssH 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTION 10, TOWNSHIP 153 NORTH, RANGE 102 WEST 

MAP 
328 N 


E^forqgn p , pniMr C- N . D-WI-202. 9gD 



S ( ND-WI— 200.000 ) 
" MARY BETH FERGUSON 


PUN 

SCALE: 1”=50‘ 



r 1930’ 


- 1920’ 


1910’ 


1900’ 


PIPE 24’ O.D.x 0.500” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 

|12/10/15 


PROPOSED 
24 ' PiPEUNE 


rt\ X=1 935258.71 

W Y=1 


PROFILE 

SCALE: 1"=50’ HORIZ. 
1"=20’ VERT. 


DATUM: ~ Y=17475921 .48 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. STATE HIGHWAY 1804 
AT STA. 0+92, ELEV. 1918.21’ 


!EV. 


10/30/15 


10/M/I 5 


05/07/15, 


DATE 


PfW 


JTM 


PRV 


PRV 


BY 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24’ DAPL PIPEUNE CROSSING 

STATE HIGHWAY 1804 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 01/09/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO 

ND-WI— 202.900 


REV. 

E 


Trenton Township 

Williams County, North Dakota 


PERMIT NO 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to U-C- whose 

(Applicant) 

address is 13 CH 

(Applicant's Address) 

to make a single bore for a (an) M " / pi Ijng 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) fouj. located between the 

following Township and Range sections: 

r- is-ajiA dfi- 1 ozv) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


KJb-Wi-dctt-Q&e pagel 
ms~.De vuJ 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify To wnshin as to when w ork will start a n d finish. 

(701) 770-2319 1 he contractor Ml s i have a coon of the permit and 
the cross section on site at ail times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

O WNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Trenton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 


3 1 !?/ (<* 



Phone: 


IV D- LOI -> Qo&). tfoo 
ms mu) Pa6e2 
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1940 “ 


1940' 


1930 - 


PROPOSED 24 1 


1930* 


1 920* — 1 

PIPE SPECIFICATIONS 
PIPE 24” O.D. x 0.500” W.T. 

API 5 LX— 70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


169’ MIN. 

PROFILE 

SCALE: 1"=30’ HORIZ. 
r=20’ VERT. 


1920* 

(T) X=1926194.91 

w Y= 1747449 1.05 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 


T.B.M.: £ 145TH DRIVE NW 
AT STA. 0+75, ELEV. 1949.57' 


1970 ’ 

I960 1 ' 

1950’ 


1980* 

1970' 

1960* 

1950* 


1980 - 


PLAN . 

SCALE: r=30’ 


( NO -Wl" 2 09^900^) 


w> 




NATURAL 

GROUND 


z x 
Zi O 
Od 

S Q- 


REV. 


■ 


Q3/Q2/15 


12/22/14 


DATE 


PRV 


JTM 


OP 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 

RC 


CHK. 



DAKOTA ACCESS, LLC 


PROPOSED 24* DAPL PIPEUNE CROSSING 

145TH DRIVE NW 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


WILLIAMS COUNTY 


NORTH 

DAKOTA 

DRAWN BY: OP 

DATE: 12/05/14 

DWG. NO. 

REV. 

CHECKED BY:RC 

DATE: 03/02/15 

ND-WI— 209.900 

A 

SCALE: AS SHOWN 

APP.: 

c 


Trenton Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to Da OtC c.P<=^ LUC, whose 

(Applicant) ~ ^ 

address is J3C nJMk± ^7^22= 

(Applicant’s Address) 

to make a single bore for a (an) Q_it u CQocCxe pi 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) NT ^jXjW^located between the 
following Township and Range sections: 

A- '^lip ( ~t- is3iih rh-ipz-ho^toS 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Wp-wi~<ai [pAoo 
mi hoe-. MlO 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 

(701)770-2318 The contractor Ml -ST base a coi i \ of the permit and 
the cross section on site at ail times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5,000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Trenton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



Phone: 


fdD-to t— 
i*n AUE i vu) 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 13 & 18, TOWNSHIP 153 NORTH, RANGES 102 Sc 103 WEST 


( ND-WI-21 7,000 ) 

JULIA E. AUSTBO 


S 49’43'53” W 






r~ i PROPOSED 
/ 24“ PIPELINE 




, ("ND-WI-21 6.000 ) 

LAZY ROCKIN R RANCH LLP 


( ND—WI— 216.900 ) 


PLAN 

SCALE: r=40 f 


2160* 


2150 s - 


2140“^ 


2130 s - 1 



— 21 60 P 


-2150 s 


-2140 s 


L 21 30 s 


HPE SPECIFICATIONS 


PIPE 24” O.D. x 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=40 s HORIZ. 
r=20 s VERT. 


(T) X=1 91 8287.02 
w Y= 17469602.51 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <i 147TH AVENUE NW 
AT STA. 0+97, ELEV. 2155.75* 


REV. 


03/02/15 


DATE 


JTM 


BY 


ISSUED FOR USE/PERKHT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 




w 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


9 DAKOTA ACCESS, LLC 


PROPOSED 24 DAPL PIPELINE CROSSING 

147TH AVENUE NW 

WILLIAMS COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/15/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-21 6.900 


REV. 

A 



Trenton Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 


(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Trenton Township Board of Supervisors, or its representative, 
hereby grants permission to Da dcL£^&JJ=L^ whose 

(Applicant) 

address is ST^fc.9X ,4fou ^rfrDi n J Tx J3i£2C2^ 

(Applicant's Address) 

to make a single bore for a (an) &t / pi 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) H? U LVUJ ocated between the 
following Township and Range sections: 

A- rslif) ( ~t- I53iu) ( f?-l oz-jio^Lo) 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


Mp-JtL>l~£LlL>-400 
/4f hOt. MUJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish, 
f701|770-2319 l"he contractor Ml ST have a copt of the perm i I and 

the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF PINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00, 

WHEN REQUESTED BY EQUALITY TOWNSHIP, THE 

O WNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Trenton TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY, 



WD-wi- Ax itAeo 

141 AuE MuJ 


Page 2 
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( ND-W1-21 6.900 ) PLAN 

SCALE: 1*=40’ 



PIPE SPECIFICATIONS 

PIPE 24" O.D. x 0.500’ W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r= 40 ' HORIZ. 
r=20' VERT. 


X=1 91 8287.02 

^ Y=1 


Y=1 7469602.51 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012. NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 147TH AVENUE NW 
AT STA. 0+97. ELEV. 2155.75' 


09/02/15 


REV. DATE 


JTM 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

north DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24" DAPL PIPELINE CROSSING 

147TH AVENUE NW 

NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/15/14 

CHECKED BY:RC 

DATE: 03/02/15 | 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-21 6.900 


REV. 

A 



Hardscrabble Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 


The Hardscrabble Township Board of Supervisors, or its representative, 
hereby grants permission to U C_ whose 

(Applicant) 

address is _ t *>OQ rv)ox^ 4Am i oo ~z— 

(Applicant’s Address) 

to make a single bore for a (an) <0-4 w (3£tiCag_ O) J ’pipiitutjL. 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) IhAQ located between the 

following Township and Range sections: 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


hD4joi~-2-\uTl0<9 Paeel 
141 Aue. MiO 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 


highway. 


Please notify Township as to when work will start and finish., 
-1701) 570-3322 The contractor MUST have a com of the permit and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00. 

WHEN REQUESTED BY Hardscrabble TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN HardscrabbleTOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



Applicant 




Hardscrabble Township 


Phone: 


ice President, Land and Right of Way 


b-Hoo 
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4 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 13 & 18, TOWNSHIP 153 NORTH, RANGES 102 & 103 WEST 


( ND-WI-21 ZTkxQ 

JULIA E. AUSTBO 




& 


S 49'43'53" W 




*/ 




S'Y 

fA/ r 
C/ A 51 ' / — £ PROPOSED 

y / \ t 24" P/PEUNE 



FLOW 





& 


# /jt 


'sY <t STATE HWY 1804 



/ ( ND-WI-21 6.000 ) 

LAZY ROCKIN R RANCH LLP 


( ND-WI-21 6.900 ) 


PLAN 

SCALE: r=40’ 



PIPE SPECIFICATIONS 

PIPE 24” O.D. x 0.500” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


03 / 02/15 


REV. DATE BY 


JIM 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


PROFILE 


X=1 91 8287.02 
w Y=1 7469602.51 


SCALE: r-40’ HORIZ. 
r-20’ VERT. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 


T.B.M.: t 147TH AVENUE NW 
AT STA. 0+97, ELEV. 2155.75’ 





. DAKOTA ACCESS, LLC 


PROPOSED 24” DAPL PIPELINE CROSSING 
147TH AVENUE NW 

WILLIAMS COUNTY NORTH 

DAKOTA 

DRAWN BY: OP 

DATE: 12/15/14 

DWG. NO. 

REV. 

CHECKED BY:RC 

DATE: 03/02/15 

ND-WI-21 6.900 

A 

SCALE: AS SHOWN 

APP.: 

A 


Hardscrabble Township 

Williams County, North Dakota 


PERMIT NO 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Hardscrabble! ownship Board of Supervisors, or its representative, 
hereby grants permission to TM<rntil CicUD^ . LLC- whose 

(Applicant) ^ 

address is t SQO arEgeT, 4kr^V)n. IX 

(Applicant’s Address) 

to make a single bore for a (an) 1 Q£oj DT. /9f( pi pi | ( \aSL- 

under tire township road driving surface and across the drainage ditches 
and right-of-way of township road(s) £ /<-) Uw [ Vk) located between the 
following Township and Range sections; 

fs-aTi Ct- O)) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 




Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 


highway. 


Ple ase notify Towns hin a s to when work will start and finish. 
(701) 570-3322 The contractor iVll ST have a copy of the permit and 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5,000,00. 

WHEN REQUESTED BY Hardscrabble TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN HardscrabbleTOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY 



Phone: 


Mb-wi-aa \.hoo 

Laivl A?ld 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTIONS 24, TOWNSHIP 153 NORTH, RANGE 103 WEST 


S 54'2 


( ND-WI-22 1.000 ) 

LAZY ROCKIN R. RANCH, LLP 


C NO— Wl- 2 22. OOP ) 

LAZY ROCKIN R RANCH, LLP 


FLOW 


£ PROPOSED 
24 “ PIPELINE 


( ND— Wl— 221 .900 ) 



2010 ' 


2000 - 


1990’- 


1980 ,J , 

-4 MIN 
PIPE SPECIFICATIONS 
PIPE 24” O.D. x 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
24“ PIPELINE 


PROFILE 

SCALE: r-50’ HORIZ. 
r=20’ VERT. 


2010 * 


- 2000 ' 


- 1990' 


4 * ml J 1980# 

/TV X=1 91 3563.70 
^ Y= 17466037.17 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 44TH LANE NW 
AT STA. 1+30, ELEV. 2006.06' 


12/10/15 


PRV 


B [ 05/07/15 PRV 

A 05/30/15 OP 
REV. DATE BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


PA 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24* DAPL PIPELINE CROSSING 

44TH LANE NW 

WILUAMS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/11/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WI-22 1o900 


REV. 

c 



Williams 

COUNTY 


PERMIT NO. // - Z' ^ 

COUNTY ROAD CROSSING PERMIT 
FEE - $250.00 PER PERMIT 
(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Williams County Commission board, or its 
representative, hereby grants permission to A f f>- U.C 

whose address is V'^qq ma.iVx STE’ivX ~Ty. ffc p 2, 

(AppifL^m) *— 

Ofz.e- a o?4 u CguCaC, 

(place or bore) 

through the county road driving surface and across the drainage 

ditches and right-of-way of County Highway No. ^ located 

between the following Township and Range sections: 

( s ~ ^5 1 Cl - (R - \0ZUT\ 

f^h&> Sc£A-£&UC ill) 

Applicant shall be responsible to leave site in same condition 
as before crossing was made and repair any damages resulting 
from crossing. 

Applicant shall promptly remove said facilities from highway 
right-of-way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by the Board or their 
representative. The County shall not be held liable for damage to 




jVD-lUl - Z2% R 00 



said facilities located within the public right-of-way resulting from 
reconstruction or maintenance of the highway. 

Applicant shall mark crossing site with post and sign on each 
side of roadway. Signs shall be placed on County right-of-way 
line. 

Please notify County Highvva> as to when work will s tart 
and fini sh, (701 )577-4 521, The contractor M U ST have a copy 
of the permit and the cross section on site a t all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD 
BORES OR PLACING ANY TYPE OF LINES WITHOUT A 
PERMIT WITT B E CHARGE D A FE I O F $ 1 ,000.00 THE 1 st 
TIME THEY ARE WITHOUT A PERMIT, THE 2 N1) TIM E. 
THE FEE WILL BE $5,000.00. 

WHEN REQUESTED BY WILLIAMS COUNTY. THE 
OWNER OF THE PIPELINE MUST- AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY 
OR PIPELINE IN WILLIAMS COUNTY EASEMENT 
AREA. 


THERE IS TO BE NO DISTURBANCE OF ANY KINl/lN 

Tiir r i /Arr\T r TT7 nm itt rvr^ nz a xr ! \ * ///? 
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WILLIAMS COUNTY. NORTH DAKOTA 


SECTIONS 23 


_r | 

a ' 



( ND-WI-223.000 ) 

LOREN A. IRWN 


t STATE HIGHWAY 1804 
( ND—W1- 223.900 ) 

Ml 

SCALE: 1"=50' 


£ PROPOSED 
24" PIPELINE 


( ND-WI-222.000 ) 
LAZY ROCKIN R RANCH, LLP 


6 I 2010’ -i 


2000 ’- 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r-2010' 


- 2000 ’ 


1990' 


1 1980’ 

PIPE SPECIFICATIONS 
PIPE 24" O.D. x 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r= 50 ’ HORIZ. 
1‘=20’ VERT. 


PROPOSED 24 
PIPELINE 












I B 

04/15/15 

RG 

ISSUED FOR USE/PERMIT 


I A 

03/02/15 

JTM 

ISSUED FOR USE/PERMIT 

RC 

DREV. 

DATE 

BY 

DESCRIPTION 

CHK. 


-1990’ 


*—1980’ 

X=1913064.61 
w Y=17465760.17 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: EDGE OF COUNTY ROAD 2 
AT STA. 1+13, ELEV. 2000.65' 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24" DAPL PIPELJNE CROSSING 

COUNTY ROAD 2 (44TH LANE NW) 


DRAWN BY: OP 

DATE; 12/22/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-223.900 


REV. 

B 


Williams 

COUNTY 

April I, 2013 


To Whom It May Concern: 


Due to the construction that is planned on being done in Williams County, 
ALL WILLIAMS COUNTY PERMITS will have the following clause: 


All new utilities or pipelines along the proposed construction areas, along 
with any township roads or section lines, may need to be relocated or 
adjusted at the owner’s expense. We ask that you place your proposed 
pipeline at least 100' out from the centerline on each side of the road, and 
we are not sure on placement of bridges at this time. 


Signed by: 
Company Name 


Owner or Representative: 



C3&L 

Phone Number 



Permit # /i' /& / B 
Invoice * ^ _ 

Co Rd# 


Township /4 W> *l£L f 


Highway Department | Dennis Nelson, Superintendent 
PO Box 1305 | 213 1 1 lh St W | Wllllston, ND 58802-1305 | Phon* 701.577.4521 | Fax 701.577.4272 

wllllamsnd.com 


WILLIAMS COUNTY APPROACH PERMIT 


APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR! 

WE WILL CONTACT YOU WITH jAIe FEE; DO NOT ATTACH ANY MONEY OR CHECKS! 

TOTAL PERMIT FEE DUE: C J/ j D O , £> O 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

0wner DoJod^x 

Address i3qd f ?oo Z- 

Home Phone 


Alternate Phone 


Contactor 

Contractor Phone # 


Permit# frt ' & fr' 

Williams County Highway Dept. 

PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

r hon of a w@co . wi I Itam s . nd .« u s 

ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name 
Location in Section 


Section-T ownship-Range q Vr- \^tSY £ - 1 ^ u3 

*SLf0 tS. M 


Rig Location: 


Rig Name 


Approach Type: 
Approach Use: 


CH New n ' m P roved [^Temporary Q Other 


I I Residential dl Commercial Q Field Access n^tfiher 



I. the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 
the Authorizing Agency may construct the approach as needed, or cancel this permit and remove the driveway and charge all costs 
to the ovfljer/applicant This<permit rnushhe on siltfmlh the^frantractor during construction 



/l)D-UJ l - QQ^ - 
3P&T 


WILLIAMS COUNTY APPROACH PERMIT 

APPROACH PERMIT FEE $100.00 

STOP SIGN FEE $150.00 (Williams County will do the installing and maintenance on stop signs at the 
owner's expense - (FEE WILL BE DETERMINED BY WILLIAMS COUNTY SUPERVISOR) 


WITj^ljE J^E; DO NOT ATTACH ANY MONEY OR CHECKS! 


WE WILL CONTACT YOU 

TOTAL PERMIT FEE DUE 

(AMOUNT WILL BE FILLED IN BY WILLIAMS COUNTY) 

Owner VjrktL Qszj£bs==> , U£^ 

Address \UDO OAVN M-Zl/sfo U Tx VbOO - 

Home Phone 


Alternate Phone 
Contactor 


Contractor Phone # 


Permit # //• 2 


Williams County Highway Dept. 
PO Box 1305 
Williston ND 58802-1305 
Phone: (701)577-4521 

rhondawfSjco.williams.nd.js 


ANY APPROACH INSTALLED 
WITHOUT PERMIT - 1st OFFENSE 
$1,000.00 FEE; 2nd OFFENSE 
$5,000.00 FEE 
NO EXCEPTIONS 


Township Name i4 a- iaa Section-T ownship-Range 

Location in Section 


(S - a3YPI5^ioYg-r Q3u3 


Rig Location: 
Approach Type: 


□ New EH Improved 


Rig Name 


temporary EH Other 


Approach Use: EH Residential ED Commercial EH Field Access E-Other 


Additional Information 




Accessing: County Road 

(The part of the approach that meets the County Road MUST be one (1 ) foot 
below the shoulder of the County Road.) 

Approach Width (20' min - 30* max) (25 ft rad max) 


Culvert Required: 

**CULVERTS MUST 

Remarks: 


No EH Yes Size(18 inch min) CMP 

STEEL OR CONCRETE-NO PLASTIC ALLOWED* 




ILA HUl 


-6 


.X 


i 


Location Map 


I, the owner/applicant of the above mentioned property/project, agree to construct the approach for the property noted above, as 
required by the attached minimum standards and any additional conditions noted above. I also agree that if I don't follow the standards, 



l{9 < 2> — 




Hardscrabble Township 

Williams County, North Dakota 


PERMIT NO, 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Hardscrabble Township Board of Supervisors, or its representative, 
hereby grants permission to 9^ QjM^, U£= whose 

(Applicant) 

address is 1300 

(Applicant’s Address) 

to make a single bore for a (an) Qjjn . /*>// JXpt.llHJL 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) ST f $() located between the 
following Township and Range sections: 

C T~ 1 iu\ C 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 




Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 
_(701) 570-3322 The contractor MUST have a c o m of the permit and 
the cross section on site at all times. 


ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF SI .000.00 THE 1st TIME THEY 
ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE WILL 

BE $5.000.00. 

WHEN REQUESTED BY Hardscrabble TOWNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 
LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN HardscrabbleTOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DIS TURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 



r 



Phone: 


7 Land and Right of Way 


Date: 


Hardscrabble Township 



h)b-VJ\~Q.3\A\0 

Sr. vtO 
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/ 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 34, TOWNSHIP 153 NORTH, RANGE 103 WEST 



( ND-MO— 231 .000 ) 
HOOT GIBBINS IRREVOCABLE 
FARM TRUST “B" 


S 45'26’07" W 


FLOW 



<L STATE HIGHWAY 1804 




<L PROPOSED 
24* PIPELINE 


(HOOSMD 

HOOT GIBBINS IRREVOCABLE 
FARM TRUST *B M 


C ND-WI-231-910 ) 

PLAN 


SCALE: r=60' 


201 Oh 


1990- 


1970 ^ 


1950- 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

NATURAL-^ 

GROUND I 


I 





4' MIN, 


181’ MIN. 


PROPOSED 
24* P/PEUNE 


1 - 2010 ’ 


- 1990’ 


- 1970’ 


L 


1950’ 


PIPE SPECIFICATIONS 

PIPE 24“ O.D. x 0.500” W.T. 
API 5LX-70 ERW 
COATING: 14-16 MILS FBE 


PROFILE 

SCALE: r=60* HORIZ. 
1 W =40’ VERT. 


^ X= 1905728.59 
Y=1 7457598.1 4 


W/40 MILS ARO 
SERI 


ERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 08) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: G 42 1/2 STREET NW 
AT STA. 0+77, ELEV. 1991.47’ 












8 

12/10/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

03/02/15 

PRV 

ISSUED FOR USE/PERN IT 

RC 

REV, 

DATE 

BY 

DESCRIPTION 

CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24 m DAPL PIPELINE CROSSING 

42 1/2 STREET NW 


DRAWN BY: SGB 

DATE: 02/27/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-231.910 


REV. 

B 



Hardscrabble Township 

Williams County, North Dakota 


PERMIT NO. 


TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 250.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Hardscrabble Township Board of Supervisors, or its representative, 


hereby grants permission to Ddkoin Qcc&te LLQ whose 

(Applicant/ 

address is \^go < 5rei-£T.4W 

(Applicant 7 s Address) 

to make a single bore for a (an) <3tpit CeuritL. g>il p/p£(tPU- 
under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) ^ Sf. \0U3 located between the 
following Township and Range sections: 


olio 1 

4 


Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


si - * f vuJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify T ow nship as to when work will start and finish, 

(701) 570-3322 The contractor MUST have a copy of the permit anti 
the cross section on site at a ll times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2no TIME - THE FEE WILL 

BE $5,000.00. 

WHEN REQUESTED BY Hardscrabble TO WNSHIP. THE 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN HardscrabbleTOWNSHIP EASEMENT AREA. 

THERE 1$ TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 


L ~ L a 

Applicant 






Hardscrabble Township 



h)b-\V\'^5.°lOO 

3H tvu) 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 6 it 34, TOWNSHIPS 152 & 153 NORTH. RANGE 103 WEST 

HI II II- 


102'± 



£ PROPOSED 
24" PIPELINE 

( ND— Wl— 236.Q0Q ) 
ARTHUR N. ANDERSON 


2030' n 


2020 - 


2010 '- 


2000'— 1 


( ND-WI- 235,900 ) PLAN 

SCALE: 1’=40’ 


. i 

to tz 
S i a 


CM 


& 

§ 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


NATURAL’ 

GROUND 





• — v 

■—4 MIN. 


9* MIN. 



- r2030‘ 




k 


- 2020 ' 


9‘ MIN. 


PROPOSED 
24* PIPEUNE 


PIPE SPECIFICATIONS 


W.T. 


PIPE 24" O.D. x 0.500" 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


181’ MIN. 

PROFILE 

SCALE: r=40’ HORIZ. 
r=20* VERT. 


4 MIN.-J 


-201 0' 


1 - 2000 ' 


© 


X=1 905228.42 
Y=1 7452684.06 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 42ND STREET NW (UNIMPROVED) 

AT STA. 0+80, ELEV. 2019.59’ 


05/07/15 


04/15/15 


03/02/15 


REV. DATE BY 


PRV 


RG 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


mm 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24" DAPL PIPEUNE CROSSING 

42ND STREET NW (UNIMPROVED) 

3UNTY ' NOF 


DRAWN BY: DAV 

DATE: 02/27/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.; 


RTH DAKOTA 


DWG. NO. 

ND-WI-235.900 


REV. 

c 



Buford Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 500.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Buford Township Board of Supervisors, or its representative, 
hereby grants permission to Thkoki Os. xeg, tic . whose 

(Applicant) 

address is iSm STEfc£T. Tv 

(Applicant’s Address) . 

to make a single bore for a (an) C&lOl. &\ p/'pU(m 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) M2 g>T: Vi )IJ) located between the 
following Township and Range sections: 

Ct - \_S 2 A. 1£3 h/) >) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. . 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

42 S-h WuJ 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Town ship as to when work will start and finish. 
(791) 77 0-1728 The contractor Ml ST have a copy of the permit ami 
the cross section on site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE IstTIME THEY 
ARE WITH OUT A PERMIT, THE 2 nd TIME - THE FEE WILL 
BE $5,000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Buford TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY 



|l? D ~ien- <35S'. c\ OO 
4 Z S>h i <\3U) 
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WLilAMS COUNTY. NORTH DAKOTA 

SECTIONS 6 Sc 34, TOWNSHIPS 152 & 153 NORTH. RANGE 103 WEST 

Ht -v Ih 


102 ’± 



£ PROPOSED 
24 m PIPELINE 

C ND-WI-236.000 ) 
ARTHUR N. ANDERSON 


( ND-Vd-235.900 3 PLAN 

SCALE: 1"=40 P 


2030’- 


2020 # ^ 


201 0 * - 


2000' J 


in 

o II 

z . 

CM 

& 

O 

CO 

Ai 


o 

£ 

o 

Q£ 

a. 

a 

z 

3 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


i 


NATURAL 

GROUND 


L+'MIN 




1—2030 


9' MIN. 




9’ MIN. 


PROPOSED 
24 ’ PIPEUNE 


PIPE SPECIFICATIONS 


PIPE 24" O.D. x 0.500” W.T. 

API 5LX-70 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1.440 PSIG 


181’ MIN. 

PROFILE 

SCALE: r=40' H0RIZ, 
T=20' VERT. 


4 MIN.—* 


-2020 r 


- 2010 ' 


*- 2000 * 


© 


MIN 

. YIELD 

STREN 

GTH: 70,000 PSI 






C 

05/07/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

B 

(M/15/15 

RG 

ISSUED FOR USE/PERMIT 

RC 

A 

03/02/15 

JTM 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=1 905228.42 
Y=1 7452684.06 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 42ND STREET NW (UNIMPROVED) 

AT STA. 0+80, ELEV. 2019.59* 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 24" DAPL PIPOJNE CROSSING 

42ND STREET NW I'UNIMPROVm'l 

WILLIAMS COUNTY 


DRAWN BY; DAV 

DATE: 02/27/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR: 


IRTH DAKOTA 


DWG. NO. 

ND-WI-235.900 


REV. 

c 



Buford Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 500.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Buford Township Board of Supervisors, or its representative, 
hereby grants permission to ThkoU . Qc u S&. uc _ whose 

(Applicant) 

address is mOiw, SlfeTiT, -+4 X/ 

(Applicant's Address) . 

to make a single bore for a (an) d\ p/'pU(m 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) M2 ST: i\2LO located between the 
following Township and Range sections: 

Ct~ lS-^-1 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. . 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


42 s-h fouj 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as to when work will start and finish. 

-1701} 770-1728 1 tie co ntractor Ml ST have a coon of the permit and 

the eross sect io n on site a t all tim es. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL BE CHARGED A FEE OF SI. 000. 00 THE 1st TIME THEY 
ARE WITHOUT A PERM IT. THE 2nd TIME - THE FEE WITT, 
BE $5,000,00. ~~ ' 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Buford TOWNSHIP EASEMENT AREA. 

THERE TS TO BE NO DISTURBANCE OF ANY KTNI) IN 

THE TOWNSHIP RIGHT-OF-WAY. 



4Z Sh Mud 
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WLUAMS COUNTY. NORTH DAKOTA 




PIPE SPECIFICATIONS 

PIPE 24” O.D. x 0.500” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


181' MIN. 


PROFILE 

SCALE: 1’=40’ HORIZ. 
1 ’=20’ VERT. 


/T\ X=1 905228.42 
w Y=1 7452684.06 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 42ND STREET NW (UNIMPROVED) 
AT STA. 0+80, ELEV. 2019.59’ 


05/07/15 


M/15/15 


03/02/15 , 


REV. DATE BY 


PRV 


RG 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WW WOOD GROUP MUSTANG, INC. 

\/\f NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24" DAPL PIPELINE CROSSING 


WILLIAMS COUNTY 


DRAWN BY: DAV 

DATE: 02/27/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOW 

APR.; 


ORTH DAKOTA 


DWG. NO. 

ND-WS-235.900 


REV. 

c 



DRIVEWAY APPLICATION & PERMIT 

North Dakota Department of Transportation Mainte 

SFN 5918 (Rev. 06-2015) 



Division 


Permit 

Number 


1 


a 

Q 


District 

Number 


MZ 


Applicant 

JMmm icc£2£L llc 

Telephone Number 

BQO ff\A\n) 

City 

H-oixsT-on 


ZIP Code 

J^OOZ 


Number of Driveways 

/iVYTp 


J 

? direction QjJ' N 

[3 s EH E FJ w Side of Route 1 8 EH 

Location \ 

33301 0>ocO 

ill W\P 33^ 

Town 

Highway \J 

1804 

Junction 

Mile Marker Number d , ; , 

33/^ 

Description ot proposed work on state right of way and type of business served. 

pi'pilu'U CCrn^AQ uctlfm 

1 J \ 'S 

<4^ \SCH 


.i' u " 7 "J cmu any uiuante uuui ui wur* aone snail oe in accordance with plans 

tached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet If 
the applicant fells to construct the drive to the specified dimensions, including the proper culvert lenqth and 
Ipmova S th th ^ e Department of Transportation, hereinafter referred to as NDDOT, will either cancel this^ermit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 


These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 
1 1 • NORTH DAKOTA 

DEPARTMENT OF TRANSPORTATION 

& 


be removed during non-work hours everyday, 
nr r LIOAIN \ . 


& 




Name (Type or Print) 


r 


l M. \*ln~r 



District Engineer (Type or Print) 
* <1 


Signature 




Date 

Permit granted: 




Date 


3 Iw/k. 


t 


Date 

Sketch: 


Construction shall be completed by: 

rz&Ak. 


Date 



(Original to District File, copy to Applicant) 


VOD-uX- quo .^oo 
■s>a is oq 
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FILE; R:N DAKOTA\WILLIAMS C0UNTY\1 03957-P8-I -240.900.dwg PLOT DATE: 10/26/2015 BY: MADAMBA, JOEY 


WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 6, TOWNSHIP 152 NORTH, RANGE 103 WEST 

M/\P t 42ND STREET NW 




(~ND-Wi-237.000 ) 

ARTHUR N. ANDERSON 


( ND-WI-237.000 ) 
ARTHUR N. ANDERSON 


£ PROPOSED 
24 ” PIPELINE 


C ND-Wt- 240.900 ) 

PLAN 

SCALE: 1"=50’ 


1930’n 


1920’- 


1910'— 1 




IPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r 1930’ 


1920’ 


5' MIN; 5’- -MIN: 

t 

5* min; ' ' oJ 

c 

min. ' 

-j 

II 1 / 



| 2' MIN. I 

CLR. — 1 

1 1 


4’ MIN. — ^ 


-PIPE SPECIFICATIONS 
PIPE 24" O.D. x 0.500" W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
24 ” PIPELINE 


221' MIN. 

PROFILE 

SCALE: r=50’ HORIZ. 
1 "=20‘ VERT. 


L 1910’ 


© 


X= 1905997.00 
Y= 17450520.39 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ STATE HIGHWAY 1804 
AT STA. 1+01, ELEV. 1928.77’ 


1EV. 


10/23/15 


10/07/15 


05/07/15 


DATE 


PRV 


PKV 


PRV 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMiT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


W1I0D GROUP MUSTANG INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 


PROPOSED 24* DAPL PIPELINE CROSSING 

STATE HIGHWAY 1804 

W1LUAMS COUNTY NORTH DAKOTA 


DRAWN BY: JTM 

DATE: 11/05/14 

CHECKED BY:RC 

DATE: 05/07/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND—WI— 240.900 


REV. 

c 



No~u)\-an0.ioo ?>h \gcxf 


CLS LiNK GIS Viewer 


[TO Contract 



Buford Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 5Q0.QQ PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Buford Township Board of Supervisors, or its representative, 
hereby grants permission to CkCcJhA LuC whose 

(Applicant) 

address is 1 509 Steal ±\oUSAm j 1 * 

applicant’s Address) ' 

to make a single bore for a (an) 0 \ ! pip/linl. 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 4 1 5V T A^kJocated between the 
following Township and Range sections: 

(j=> f T^i^z-k)) f £- /a a 4) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


lUD-loi ~ <244- 

hsr *rw 


Page 1 


shall not be held liable for damage to said facilities located within the 
public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify T owns h i o as to when work will start an d finish . 

(7011770-172 8 I he contra chu M 1ST h;ue a coin of the permit and 

the cross section on site at all tim es. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARGED A FEE OF $1.000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE Wil l 

BE S5.000.00. 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THE 

OWNER OF THE PIPELINE MXJST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Buford TOWNSHIP EASEMENT AREA 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 

THE TOWNSHIP RIGHT-OF-WAY. 



WO-lvi-Qqtt.qod 

1 Page 2 
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FIL£: R: \ A1 03957\DISCIPUNE\CAD\DRAWINGS\93— PERMIT\NORTH DAKOTA\WILLIAMS C0UNTY\1 03957-P8-I -244.900.d*g PLOT DATE: 3/3/2015 BY: ANDREWS. CINDY 


WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 6 & 7, TOWNSHIP 152 NORTH, RANGE 103 WEST 



SCALE: r=20* 


1920S 


1910* — 


1900’- 


1890 ,J - 



MIN. 

M-| 



' PROPOSED 
24“ PIPELINE 

1 





— 


4 MIN. — 1 


r 1920’ 


-1910’ 


-1900’ 


-1890’ 


PIPE SPECIFICATIONS 
PIPE 24" O.D. x 0.500" W.T. 

API 5LX-70 ERW 
COATING: 14-16 MILS F8E 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


86' MIN. 


PROFILE 

SCALE: r=20’ HORIZ. 


frs X= 1905622.65 
w Y= 17446425.99 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: 41 ST STREET NW 
AT SIX 0+33, ELEV. 1902.90' 


03 / 02/15 


12 / 22/14 


REV. DATE 


JTM 


CHA 


BY 


ISSUED FOR USE/FERMTT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


WILLIAMS COUNTY 


PROPOSED 24’ DAPL PIPELINE CROSSING 

41 ST STREET NW 


DRAWN BY: OP 

DATE: 12/16/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-WI-244.900 


REV. 

B 



Buford Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 500.00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Buford Township Board of Supervisors, or its representative, 
hereby grants permission to ThknU Qcee^ whose 

\ (Applicant) 

address is J3CO lYVnn S T244T. T+rDU^&y) 1 X 

{ Applicant's Address) 

to make a single bore for a (an) <3 4 11 Cj^UcM, @ll 1 W 

under the township road driving surface and across the drainage ditches 
and right-of-way of township road(s) 34 ^T Yl located between the 
following Township and Range sections: 

Ct~ 1^2-vT) CR-IO^UI 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 


fOQ-iot-nm,q/d 

3 ? 3 t : MUJ 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Please notify Township as t o when work will start and finish. 

-(701) 770-1 728 I lie contractor Ml s i have a com of the permit and 

the cross section o n site at all times, 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 
OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 
WILL RE CHARGED A FEE OF $1.000,00 THE 1st TIME THEY 
ARE WIT HOUT A PERMIT. THE 2nd TIME - THE FEE wi n 
BE $5.000.0(E ~ " 

WHEN REQUESTED BY EQUALITY TOWNSHIP. THF, 
OWNER OF THE PIPELINE MUST-AT THEIR EXPENSE- 

LOCATE AND EXPOSE THE UNDERGROUND UTILITY OR 

PIPELINE IN Buford TOWNSHIP EASEMENT AREA. 

THERE IS TO BE NO DIS TURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY 


. LLS~ - 

Applicant Buford Township 




Vb~ kn-'Q.m.qio 

3^ sr. 
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WILLIAMS COUNTY. NORTH DAKOTA 

SECTIONS 18^ TOWNSHIP 152 NORTH, RANGE 103 WEST 


( ND—WI— 248.000 ) 


CARLEN R. WELTY 


CND-WI— 247T00CO 

DAVID C. BRAATEN 




to 

FT 



% 

2 35 5 

r~ 

z. 

m 

i: zo 

1 


"O 

-a 


q 

70 

o 


sS‘ 


! % % 


PLAN 

SCALE: 1”=50' 



flE£_SEE£lEGaaQtlS 
PIPE 24” O.D. x 0.500 
API 5LX-70 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1”=50’ HORIZ. 
r=20’ VERT. 







C 

02/02/16 

OP 

ISSUED FOR USE/PERMIT 

RC 

B 

06/25/15 

PRV 

ISSUED FOR USE/PERMfT 

PA 

A 

03/30/15 

PRV 

ISSUED FOR USE/PERMIT 

PA 

REV. 

t 

DATE 

BY j 

DESCRIPTION 

CHK. 


r 1880’ 


- 1870’ 


- I860 1 


1850’ 

X= 1906407.47 
Y= 174371 67.35 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 39TH STREET NW 
AT STA. 1+07, ELEV. 1867.51' 


DAKOTA ACCESS, LLC 


PROPOSED 24* DAPL PIPEUNE CROSSING 



project no. 1 0395700 

WILLIAMS COUNTY 


NORTH 

DAKOTA 

CL 

/ 

W000 OROUP MUSTANG, INC. 

NORTH DAKOTA REftlPiTFRFn FNniNFFRIMr; FIRM R 07 p 

DRAWN BY: PRV 

DATE: 03/17/15 

DWG. NO. 

REV. 

Q£ 

CHECKED BY: PA 

DATE: 03/20/15 

ND—WI— 247.910 


lZ 

\/ 1 ,WI 1 1 1 1 L - / ■ -n nLUfiu 1 L,nuU L - JUI I'lCCrUI'IU 1 Irilvi U£- i \j 

SCALE: AS SHOWN 

APP.: 

c 


Buford Township 

Williams County, North Dakota 


PERMIT NO. 

TOWNSHIP ROAD CROSSING PERMIT 

FEE - $ 500 00 PER PERMIT 

(PLEASE MAKE NO PAYMENT UNTIL 
YOU ARE NOTIFIED PERMIT IS APPROVED) 

The Buford Township Board of Supervisors, or its representative, 
hereby grants permission to G.CCJAA LU.. whose 

(Applicant) ^ 

address is . 13 QO rOa.,’^ Stg^J-T -j4r OuSA qA K U tt no 

(Applicant's Address) 

to make a single bore for a (an) pipiJ/rtj e_ 

under the township road driving surface and across the drainage ditches 
and right-of-way of township roadCs feSF. \\7U) located between the 
following Township and Range sections: 

C T~ g— IQ^uj) 

Applicant shall be responsible to leave site in same condition as 
before crossing was made and repair any damages resulting from 
crossing. 

Applicant shall promptly remove said facilities from right-of-way, 
or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by the Board or their representative. The Township 

(\Jp)— Lol~^ Qoo 

3s mu' 


Page 1 


shall not be held liable for damage to said facilities located within the 

public right-of-way resulting from reconstruction or maintenance of the 
highway. 

Pjeas e notify Township as to when work will start and fmish 1 
.(701)770-1728 1 he co ntractor YUM base a com of the permit ami 
the cross section on site at all times. 

ANY INDIVIDUAL OR COMPANY DOING ROAD BORES 

OR PLACING ANY TYPE OF LINES WITHOUT A PERMIT 

WILL BE CHARG ED A FEE OF $1,000.00 THE 1st TIME THEY 

ARE WITHOUT A PERMIT. THE 2nd TIME - THE FEE Wil l 
BE $5.000.00. ~~ " 

WHEN REQUES TED BY EQUALITY TOWNSHIP. THE 
OW NER OF THE PIPELINE MbST-AT THEIR EXPENSE- 
LOCATE AND EX POSE THE UNDERGROUND UTILITY OR 
PIPELINE IN Buford TOWNSHIP EASEMENT AREA 

THERE IS TO BE NO DISTURBANCE OF ANY KIND IN 
THE TOWNSHIP RIGHT-OF-WAY. 



'Q.si'tfDd 

3s < sr vuJ 
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WILLIAMS COUNTY, NORTH DAKOTA 

SECTION 30, TOWNSHIP 152 NORTH, RANGE 103 WEST 

£ 149TH AV ENUE NW 


( NO- WI-25 1.000 ) 

KENNETH L. KJOS 

£ PROPOSED 
24 * PIPELINE 


S 13'59’02” E 


FLOW 


( N0-WI-251.000 ) 

KENNETH L. KJOS 



PLAN ( ND-WI-251 ,900 ) 


SCALE: 1’=30’ 
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PIPELINE WARNING SIGN 
(TYP, BOTH SIDES) 

■r-1880’ 


-1870’ 



1800' 

/PIPE SPECIFICATIONS 

PIPE 24” O.D. x 0.500” W.T. 

API 5LX-70 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: HDD 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=30’ HORIZ. 
1"=20’ VERT. 


F 

E/0I/1S 

PRV 

ISSUED FOR USE/PERMIT 

RC 

E 

12/22/15 

PRV 

ISSUED FOR USE/PEftMIT 

PN 

D 

04/15/15 

JTM 

ISSUED FOR USE/PERMIT 

PN 

C 

03/30/15 

PRV 

ISSUED FOR USE/PERMIT 

PA 

1EV. 

DATE 

BY 

DESCRIPTION 

CHK. 


-1820’ 


-1810 s 


L 1800 s 


f-rs X=1 9081 69.68 
datum; ^Y=17430124.79 
ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: EDGE OF 38TH STREET NW 
AT STA. 0+75, ELEV. 1871.75’ 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 24 DAPL PIPEUNE CROSSING 

38TH STREET NW 

WILLIAMS COUNTY _ _ _ NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/04/14 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: N.T.S. 

APP.: 


DWG. NO. 

ND—WI— 251.900 


REV. 

F 


3/14/2016 


Ms. Claire Cunningham 
Permitting Agent 
ETC Dakota Access, LLC 
1100 Weiss Ave 
Bismarck, ND 58503 

Subject: Consent of Easement Crossing for Oil Pipeline, Buford-Trenton Irrigation District 

Dear Ms. Cunningham, 

This letter is Buford Trenton Irrigation District consent and approval of Easement, Canal and Drain 
crossings for a crude oil pipeline to be put in starting in 2016. This letter of approval is valid for 1 year 
starting at the date of this letter but can be renewed if the project gets delayed for various reasons. 
Renewal must take place with another letter from the district. 

The following conditions must be met: 

1. A $l,000/per crossing fee must be prepaid before construction can begin. Once this fee has 
been paid no refund will be allowed if any changes have occurred. 

2. A $500 pre-construction inspection fee and $500 post-construction inspection fee will be 
assessed so district personnel can approve all plans and reclamation for the project. 

3. A $100,000 bond is required for crossing the main canal, 4-8 lateral and 3-8 lateral. This 
bond must be in place before construction can start for the benefit of the district for 
damage to these canals 

4. A representative from the district must be contacted and be allowed to be on-site at all 
bores of canals and drains. This representative has the right to stop boring if the depth of 
bore does not meet district and reclamation standards of 10 feet below canal and drain 
bottom. 

5. Reclamation of all crossings must match pre-construction condition or better. A video 
showing pre-construction and post-construction conditions must be given to the district for 
review and final approval. 

6. Any and all requirement of the Bureau of Reclamation must be followed. 




7. Dakota Access must acquire right-of-way from all private landowners before this approval is 
valid. 


8. All canal crossing bridges must be approved by Ken Kjos at the district before they can be 
used or built. 

9. The district has the right to stop construction personnel from driving on district easements if 
any damage is being caused to canals, laterals or drains. 

10. Water can and will be running in all canals, lateral and drains during the spring, summer and 
fall. Nothing can impede this normal activity of the district. 


Please keep Irrigation District personnel up to date on when the project will start construction and any 
delays it might have. 

We look forward to working with you on this project. If you have any question, please contact myself at 
the district at 701-572-3530. 

Sincerely, 





